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Engineers rebuilt this coast road in Sicily as Allied Armies closed in on Messina. 





hip 
ft 


ntry 


der to | 
haulir 
Productic 
ge of its 
rvation O 
ies of pc 
which bi 
ishes 93 
t is not | 
f 20,000 
authority. 
put that 
ally, can 


GW Cable-Controlled Scrapers provide three ways 3 Pa 
oS 2 to speed-up earth moving; do the job in shorter 1 cae 
MCs % Fe ; time—and “‘clear the way” to Victory! Lak 
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Illustrations, left, show the loading, carrying and dump- ¥ a 
e rthe 


ing positions. When loading (1) the line of draft js of Michig 
located to prevent the cutting edge from being pulled 
out of the ground. Weight is evenly distributed. Boiling 
fE Ss ‘is action of dirt, loads the bowl and gate with a minimum 
interference of the material already loaded. In the 
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cutting edge is ideal over soft or uneven ground. followis 


pe ; faa : , 
LE carrying position (2) the high center clearance of the 


Front portion of load dumps (3) by raising the apron. 
Remainder of the load is forced out efficiently by povilive 
rolling ejection, as the bottom of the bowl reaches a steep 
angle, resulting in less cable wear. Wide space between 
cutting edge and apron permits dumping large sticky 
loads without interference. The cutting edge remains 
fixed while dumping, thus providing accurate control of 


(3). tiskeiec ours depth of spread. 
MEN The GW Road Machinery line is complete— 
CONSTRUCTION consisting of both Hydraulic and Cable- 
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hipments of portland cement 
fricted to regional zones 


Production Board orders cement shipments re- 
to regions in which the product originates — 
ntry divided in 93 zones—Some shipments exempt 


der to prevent unnecessary long- 
ce hauling by the railroads, the 
Production Board has extended 
se of its order General Haulage 
rvation Order T-1 to include bulk 
ies of portland cement. The new 
which becomes effective Sept. 24. 
shes 93 zones outside of which 
is not to be shipped by rail in 
{ 20,000 lb. or more, except with 
authority. The zones have been so 
put that a purchaser of cement, 
ally, can call on more than one 
of supply. Major cement-produc- 
eas are taken as points of origin 
h zone. Thus, Zone 47, which has 
g0, South Chicago and Buffington. 
as point of origin, covers central 
rthern Illinois, all of Indiana and 
of Michigan, Ohio, Iowa, Wiscon- 
d Minnesota. Some zones overlap. 


ement covered by the order 


land cement, as defined in the 
is any portland cement (except 
portland cement) that conforms 
following specifications: Emer- 


gency alternate federal specifications, 
portland E-SS-C-191b; E-SS-C-206a; A.S. 
T.M. emergency alternate specification, 
EA-C 150, Type I and Type II. 


Some shipments exempt 


Major exemptions apply to cement 
shipped under certain conditions for mili- 
tary purposes. Shipments entirely by 
water are exempt as are shipments for 
less than 50 miles and lots less than 
20,000 lb. No shipment can be subdivided 
to come within this weight exemption. 

With respect to military shipments. 
the order states: “Any person may orig- 
inate a controlled delivery of portland 
cement to or for the account of the Army 
or Navy of the United States if he has 
received from a duly authorized Army or 
Navy officer a certification in writing.” 
The form for such certificate is outlined 
in the order. These shipments must be 
reported to the WPB by the shipper 
within ten days. 

According to WPB officials, shipments 
to private contractors on Army or Navy 
jobs may be made. On jobs not for the 
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Army or Navy, authority from the WPB 
is needed. 

In an emergency, deliveries for export 
may be originated prior to receipt of 
Army or Navy certificate. 

Full details are given in Schedule 1, 
of General Haulage Conservation Order 
T-1, Portland Cement, which is obtain- 
able from the Stockpiling and Transpor- 
tation Division of the War Production 
Board, Washington, D. C. 


Suit would force cleanup 
of beaches at Los Angeles 


A taxpayer’s suit, filed in the Superior 
Court at Los Angeles last week, asks for 
an injunction to prevent the city from 
further disposal of sewage through the 
plant located on the ocean shore at 
Hyperion. The action also would com- 
pel the city to clean beaches which, it is 
charged, have been littered with filth as 
the result of inadequate provision at this 
plant for handling the present sewage 
flow. (Quarantine of bathing beaches in 
the vicinity of this plant was reported in 
ENR, April 15, 1943, p. 520.) 

The Hyperion plant, it is claimed, is 
heavily overloaded, discharges a large 
percentage of raw sewage into the ocean 
and is a menace to public health. The 
suit seeks to enforce employment of a 
disinterested engineer to recommend rem- 
edial measures including the possibility 
of obtaining revenue from an improved 
method of sewage disposal. 
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A four-acre blackout plant in which pressed wood is used in place of glass 


d fo conserve critical materials, this 
blackout piont was constructed some- 
the East Coast af @ saving of nearly 
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2,000 tons of steel. Built by the Westinghouse 
Electric & Mfg. Co., the new factory will pro- 
duce special-type radio equipment for the army. 
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Instead of window glass, the plant has more 
than an acre of pressed wood panels and 
nearly two miles of tubular fluorescent lamps. 
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Missouri's construction industry forms 


a citizens postwar construction council 


Definite steps taken to insure quick employment for men and women 
when discharged from the armed forces and war production plants. 
Movement sponsored by the Associated General Contractors. 


Seventy men met in Jefferson City, Mo.. 
on Aug. 10 and formed the Citizens Post- 
war Construction Council. The meeting 
was called by the Associated General 
Contractors of Missouri, and there were 
present men representing every branch 
of the construction industry from every 
portion of the state, including contrac- 
tors, engineers, material dealers, equip- 
ment dealers, bond men and_ public 
officials. 

A permanent organization was formed: 
officers were elected; and offices were 
established in the offices of the Associated 
General Contractors in’ the Hotel Gover- 
nor Building, Jefferson City. 

Regarding the organization of the coun. 
cil, E. C. L. Wagner. manager of the 
Associated General Contractors of Mis- 
souri, says: 

“Organizations and associations 
throughout the state, such as engineering 
and architectural societies, were invited 
to become a part of the council. Where 
no societies or trade associations were in 
existence, every effort was made to invite 
all individuals and firms connected with 
construction in Missouri.” 

The main objectives of the council. and 
the methods which it will follow in at- 
taining them, are stated as follows: 

(1) In order that the men and women 
discharged from our armed forces, or 
from our war production plants, may 
find honorable employment at decent 
wages, the council will encourage ad- 
vance planning of public construction 
jobs, so that those jobs can fill in while 
private industry is being reconverted to 
production of peacetime products. 

(2) In that undertaking the council 
will concentrate the united efforts of 
every branch of the construction industry 
and all others interested in public con- 
struction. 

(3) The council will assume the re- 
sponsibility of arousing public interest 
in every community in Missouri in the 
necessity of carrying out, now, every 
preliminary step. so that contracts can 
be awarded and men actually put to work 
on very short notice in every locality 
where public works construction is neces- 
sary to meet the unemployment problem. 

(4) The council wil] attempt to ar- 
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R. N. Phelan, Los Angeles; J. I. Ballard, Boston; Ralph ‘Maultsby, 


range for the appointment of community- 
wide committees, representing every busi- 
ness, profession, and public interest in 
every community in the state, to study 
the needs of the comunity for worthwhile 
public works, the financial problems in- 
volved in supplying funds for the prep- 
aration of surveys and plans and for the 
cost of sites and rights-of-way, for paying 
for the actual construction work. to 
recommend to the regularly constituted 
legal authorities steps for the under- 
taking of those projects in the order of 
their importance, and furnish the neces- 
sary public support to carry them out. 

(5) The council will urge upon each 
local citizens’ council or committee that 
the only projects undertaken be necessary 
and useful ones, which will add to the 
wealth of the community and to the 
prosperity of its citizens. The council 
will likewise urge that each community 
plan to raise the necessary funds itself 
and not rely upon federal aid. 

(6) The council will undertake a com- 
prehensive study of the legal phases of 
such a postwar program and will advo- 
cate and work for any changes in the 
state’s constitution or laws. which may 
prove to be necessary in order to allow 
a constructive program of necessary pub- 
lic work to be undertaken, and which 
will enable each local community to 
finance such a program in order to fur- 
nish needed employment and build up the 
wealth of the community at the same 
time. 

(7) Through the work of local citizens’ 
councils. the council will endeavor to 
obtain information from each community 
regarding its problems. its needs for 
public construction projects. its financial 
situation. and to compile this informa- 
tion into a comprehensive inventory. and 
to make that information available to the 
public and to the members of the forth- 
coming state constitutional convention. 
and to legislators and public officials. so 
that proper laws may be enacted if 
necessary, and so that postwar problems 
can be solved intelligently on a sound, 
economic basis. 

Officers of the Citizens Postwar Con- 
struction Council were elected at the 
meeting on Aug. 10 as follows: Chairman. 
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The $1,500,000 cuspension jyrg 

which crosses the Peace River j; Brit large P' 
Columbia on the Alaska Highy, 7 station 

a 930 ft. main span (EVR. \yp fed to pt 
228) was dedicated August 30 |) \ ice. A lit 
Gen. Philip B. Fleming. Feders! \_mmeeetical 
Administrator. The ceremonies q : puilding a 
bridge site were presided over hy Ry is plant 


Gen. James A. O'Connor. commander 


the Northwest Service 
attended by Canadian 


and 


Command af 


Amer 


officials including Commissioner 1) 


H. MacDonald of the U. 
Administration and Brig. ( 
Worsham, 
Division, Corps of Engineer 
same time that the exercises 
held at the bridge site. John A 
Sons Co., 


bridge at a dinner in Trento 
which Brig. Gen. David Mi 


Assistant Chief of Engineers. 


neer of the Roebling Compar 
principal speakers. 
Referring to difficulties 


construction progressed, Genera 


ing said: “Concreting for the 
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which normally éccurs early 
Completion of the bridge 


of eight months, fighting ice 
wind and floods was an aclil 
keeping with the many others 


characterized the Alcan 
said Mr. Sunderland 
Trenton. 
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hicago pushes work on 
ater-freatment plant 


nder the priorities made available to 
Chicago Sanitary District by the War 
jyction Board to facilitate completion 
rt of the South Side filtration plant 
R. Aug. 26, p. 309) work has been 
»d on the superstructure for the low- 
pumping station and the chemical 
jing at that plant, according to W. 
DeBerard, city engineer. Bids were 
ed on the chemical equipment and 
. on Aug. 24. In about a month 
will be opened in the installation of 
large pumps in the low-lift pump- 
gation and on other equipment 
ied to put the pumping plant into 
ve. A little later, bids will be taken 
etrical installations for the chemi- 
wilding and pumping station. 

is planned to have the plant in 
» to coagulate and settle water some- 
next year. 


exas completes plans 
or much highway work 


wenty-six million dollars worth of 
way construction in Texas can be 
under way within thirty days after 
ar ends if sufficient funds are avail- 
DeWitt C. Greer, engineer for the 
s Highway Department announced 
ptly, 
his represents 26 percent of $100,- 
0) worth of needed road improve- 
s for which plans are being drawn. 
department now has $16,000,000 
h of work in progress, mostly of 
gency nature and Mr, Greer re- 
dthat materials and machinery are 
ming available again, with the 
dling of other wartime construction. 
ts of available materials are rela- 
high, and the Texas Highway Com- 
i prefers to postpone work when- 
possible to a date when more roads 
be built for the money. In 1940, 
weer said, an average mile of con- 
pavement in Texas cost $20,000, 
ured with a present cost of $26,000. 
ck traffic in Texas is at an all- 
high. Shattered slabs of concrete 
g provide evidence that many trucks 
ot observing the state’s gross load 
of 38,000 lb. Replacements must 
de in many places on the Texas 
ay system, Mr. Greer said. 
department is planning with 
authorities for four-lane inter- 
il highways and with cities for 
tes to these arteries. By conserv- 
8 funds wherever possible, Greer 
at the department hopes to have 
lans and money available to supply 


ment quickly in the postwar 
10n period. 
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Salvaged steel used in Kansas City bridge 


Stee/ I-beams, splice plates and bearing 
plates for a new viaduct fo improve access 
to a war plant in Kansas City were obtained 
by the Public Roads Administration through 
the Salvage Section of the War Production 
Board. The viaduct is on an extension of Troost 
Ave. over 85th St., tracks of the K.C.P.S. RR. 
and a stream. It consists of ten |-beam spans 
varying in length from 24 ft. 31/2 in. to 65 ft. 
supported on open-type concrete bents car- 
ried to rock, the span layout being adopted 
to the available material. 


Preston S. Sinton named 
Kentucky chief engineer 


Preston S. Sinton, of Louisville, has 
heen appointed chief state engineer of 
Kentucky. He has been assistant chief 
engineer for some time, and acting chief 
engineer since August 1. Mr. Sinton 
succeeds Ralph C. Wyatt. 


Many construction work- 
ers must change jobs soon 


The 2,600,000 persons who will have to 
transfer to munitions production or com- 
munity service jobs between now and 
July, 1944, will include 800,000 construc- 
tion workers. These estimates are given 
by Paul V. McNutt, chairman of the War 
Manpower Commission, who expects a 
large proportion of construction workers 
to change over with the completion in 
construction .of facilities for producing 
war materials and vessels. 

“It is easy to see why such large-scale 
transfers must take place,” Mr. McNutt 
says. The military services plan to ex- 
pand from 9,300,000 to 11,300,000 be- 
tween July 1943 and July 1944. These 
men and women will be drawn from war- 
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Construction also was marked by unusual 
speed. The work, started on Feb. 24 of this 
year, was completed on June 11. 

The List and Weatherly Construction Co. 
of Kansas City was contractor, with George 
H. Davis as superintendent. For the Missouri 
State Highway Department, H. M. Brush was 
division engineer and Floyd Drymon acting 
project engineer. C. W. Brown is chief engi- 
neer and V. W. Enslow, bridge engineer of 
the highway department. The contract price 
was $°75,664. 


useful jobs as well as from other occupa- 
tions.” 

The areas where there is a concentra- 
tion of war production, he says, “can 
accommodate no more outsiders, but they 
must swell their war-useful labor forces, 
and this can only he accomplished by 
drawing on local sources of labor. 


Contractors fight tides 
in Seymour Narrows work 


Contractors’ crews are putting up a 
strenuous battle against the tides in the 
drilling and blasting operations at Ripple 
Rock in the Seymour Narrows on the 
British Columbia coast (ENR July 1, 
vol. p. 27). Repeatedly the strong cur- 
rents have nearly swept away the huge 
drilling’ barge as the splices on the 
60-ton test steel cables have been pulled 
apart. , 

“The force of the rip tide eddies an 
whirlpool puts a tremendous strain’ on 
the cables, but the anchors weighing 
several hundred tons are holding,” an 
engineer said. Contractors believe they 
will overcome the problem of keeping 
the barge in place by improved methods 
for splicing the cable. 
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Permanent Samples Exhibit Aid: 
New York City's Department of Public Wo; 


The Public Works Department of the 
City of New York has established a 
permanent exhibit of construction mater- 
ials, which is unique in that most of the 
basic materials have been incorporated 
into the design of the floors, walls, par- 
titions, ceilings and furniture of the 
offices of the department’s Materials 
Section. 

In these rooms, architects, engineers 
and contractors serving the city of New 
York are afforded an opportunity to 
-tudy and compare hundreds of different 
types of materials and appliances in_re- 
lation to their function and appearance 


in a finished structure—a far cry from 


the old method of searching the four 
corners of the drafting room for manu- 
facturers’ samples, which seldom, if 
ever, were to be found. The smaller 
items in the exhibit are attractively dis- 
played in cabinets located strategically 
about the offices where they can be ex- 
amined with ease. 


A.LA. filing system used 


Each exhibit is given a classification 
number, which corresponds to the mater- 
ial classification as listed in the American 
Institute of Architects’ standard filing 
system. For instance, the specimens dis- 
played in the wall panel on domestic 


Prey 


in this display are 72 specimens of marbles from 12 states. They are arranged 
according to the National Association of Marble Dealers’ adopted classification— 
A, 8, C, and D, as to their general characteristics and soundness. The granite dispjay 
(lower panel) shows various surface treatments worked on one specimen, i.e., 


4-cut, 6-cut, 8-cut, honed and polished faces. 
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file is cross indexed as to the name g 
address of the manufacturers, 4 o 
rate card file includes informatio 
cerning tests and approval by the 
partment’s Board of Standards and 
peals. Thus, complete information 
record concerning the strength, dural 
ity, fireproof qualities, sound absoryy 
and other vital information w! 
be referred to at will. 

All samples on exhibit 
approved by the Board of Standa 
Appeals and they are being 
stantly as contract references in sp 
cations on jobs let by the Departy 
of Public Works. 
manufacturers for installatior 
samples once the approval of the Boy 
of Standards has been secured a 
product passed upon by the manageny 
of the Materials Section as bei: 
for inclusion in the exhibit 

The idea of permanent sam; 
was originated several years ago 
ever, it might be said that the exhibi 
still in its infancy, and further devel 
ment is anticipated as additional ¥ 
is allotted to the Materials Section 

The primary function of the Mater 
Section is the testing and approval o! 
materials used by the Department 
Public Works, and to act as consulta 
to the other public agencies of the a 
This exhibit is only a by-product 0! 
activities of this department, and ws 
up primarily to aid the various mem 
of the Department of Public Work 
cannot be used for commercial pulp 
However, the exhibit is open at al! 
during office hours and may be s 
by interested parties. 

Commissioner Irving V. A. Huie.™ 
of the Department of Public Vem 
New York City, gives credit to & 
sonnel of the Materials Section. ™ 
William S. Elliott is chief, and ¥ 
Sypher, architect, for conceit 
assembling the exhibit 
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is room can be seen two interesting types of brick wall 
truction. The panel in background is a cross-section of a 
brick wall backed up and bonded to hollow tile, set hori- 
ally; the channels in the tile act as drainage ducts. The panel 
reground illustrates the cavity type of brick wall construc- 
used extensively in England, which has a 2-in. air space, 
ure escape being provided for by flashing and weep-holes. 
two wythes are bonded together with copper-coated steel 
ties of Z-shape. Just above this panel is shown possibilities 
e use of extruded architectural terra cotta in a variety of 
s. The illustration at right above shows the method of 
jaying face brick panels. These cabinets hold about 200 
les in a variety of colors and textures made from shcle 
refractory clays. 


wood exhibit at right includes 30 specimens of veneer and 
ples as to how they may be used. 
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The wall in illustration at left is faced 
with natural stone specimens of Ohio 
Sandstone, Indiana Limestone, Virginia 
Greenstone, Tremolite, Crab Orchard 
Quartzite and Serpentine. All these 
are in varied finishes, textures and 
cuttings. The accordion type door is 
made of fabricoid mounted on an 
aluminum framework. This type of door 
can be had in large sections for dividing 
space into smalier units. The material 
may be sound proofed and the entire 
installation can be recessed at heads 
and jambs for complete concealment. 
At left is a steel double-hung window 
of hollow metal sash and frame. At 
right is an extruded-bronze, double 
hung window. 
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Activity on the Postwar Front at Rl 

Postwar plans are increasingly occupying the attention for the federal govern- aaa ae ad a ; 
ment and of many states, cities and municipalities. Some of the latest develop- btic. os b aa; ' iiss! 
ments from different sections of the country are as follows: $569,550, San “ee ith na’ branches a s 
and construction tota $9, > 9: nure at | 
New York State—On July 23 the State $300,000; street and alley opening fund, flect sanitary improven »). ity of K 
Board of Regents approved a postwar $299,475; playground purchases, $250.- director 
educational building program to cost 000; permanent electrical installations, a erimen! 
approximately $100,000,000. Thirty-four $75,000; traffic control installations, Minnesota—Progress ha as assist 
projects are listed. $60,000; South Shore erosion elimina- postwar clinical study * a resident 





eo ia tion, $50,000; flushing tunnel intake pier itiated by the Comm a iversity 


s ; protection, $20,000; reinforcement of Policy of the National (amber op. m Califor 
Washington, D. C.—One of the most im- municipal mooring basin revetment, $50.-_ merce. The project is a sheets nal p announc 
portant improvements planned is the 000; lake front development and outer ment in community pla: io 4 o Rufus B. 5 
development of East Capitol St. to the rive. $500.000. 300 local chambers of diliindc "I id, head 
Anacostia River, an undertaking which formed postwar planning ‘aed Be jtution. I 
will do much to restore the architectural x“ e * and will be supplied with the da 2 in ind 


balance of Washington. Michigan—Provisions for speedy plan- yeloped at Albert Lea. The purpose ty. 
ning of needed projects for postwar con- catalog potential workers for sc < akosky | 
struction are in measures recently war period, to ascertain the ‘obs like urea of 
Indianapolis, Ind.—A Postwar Planning adopted by the legislature. Ground to be available in private industry. i, tion. Sine 
Committee has been appointed and will work for an elaborate public works pro- and agriculture and on public proje % ng reseal 
try to depend on local financial resources. gram is being laid by the state planning rly in th 
Expansion of the sewer system and grade commission, including an extensive de- x * * re than 
crossing elimination are being con- velopment of public owned airfields. par- Syracuse, N. Y.—The city te ed patents, 
sidered. ticularly throughout Michigan’s resort : ae media 01 
x * * areas. Increased state revenues indicate project expected to become a nation 


Pennsylvania—A  $263,000,000 _ road tin so a “ iy = = a. model. 
building program includes plans for ~*" pcs le <f sr ¥ ce. s * * ntary 
breaking the traffic bottlenecks in Phila- $8,000,000 specifically designated to 


. : over vati and new struction. 
delphia and Pittsburgh. Sees en. Oe meet Senerue 
Funds for aiding the automotive indus- 


x * * try when it retools for peacetime pro- 


oe oe 


with Onondaga County on a replanging 


Connecticut River Valley—U, S. Engin for W 
eers have reported that flood contr 
projects to be built after the war in the merican 
duction are being accumulated in Michi- Connecticut River Valley in New Englani ommittes 
Maryland—Three big roads are proposed — gan’s unemployment compensation fund, will cost $56,000,000 to complete. My Practice 
in the report of the Maryland State now nearing $190.000.000. Gen. Thomas M. Robbins. Assistant g, Direc 
Planning Commission and the Depart- Chief of Engineers, has asked for » July 28 
ment of Budget and Procurement—all Ee appropriation of $30,000.000. r cooper 
starting from the District of Columbia. Detroit, Mich.—The city plan commission pperators 
One would have a length of 24.5 miles has prepared a reserve capital improve- - * rogram. 
running to Baltimore; another would be ment program for 1943-49 which includes _ Philadelphia—City Planning Commis ince of V 
25 miles to Annapolis, and a third 15.5 projects of the “Wayne County board. has engaged Robert B. Mitchell. formerh the sa 
miles to Maryland Route 2 along the old Port of Detroit commission, Huron. chief of the urban section of the disco pnservatic 
Chesapeake Beach Railroad bed. Also Clinton Metropolitan Authority and the tinued National Resources Planning rimary 
proposed are 20.4 miles of road from State Highway Department. Improve- Board, to head the commission staf. Th ss 
Antietam creek to Frederick; 20.9 from ments are allocated according to prob- city departments list upwards of $20 ue in the 
near Elkton south to Route 213, and 9.2 able availability of funds from current 900,000 of needed public works improve raste by 
miles from Cumberland to Frostburg. tax levies to maintain the city’s policy of — ments, inclading partly completed ane. "© St 
financing capital improvements from cur- — deferred projects. horses 
rent revenues. ‘ a w 
St. Louis, Mo.—The city authorities of dees! ae . aa 
St. Louis, Mo., have announced the ee Epes Chattanooga, Tenn.—Eight Chattanoog d its 
creation of a Metropolitan St. Louis Pub- Canada—Studies of the National Con- 214 East Tennessee engineering «citi and its 
lic Works Plan Association to co-ordinate “ttuction Council show a backlog of 1,¥6 volunteered their services to th ear roun 


development of public works after the $300.000.000 worth of construction. The postwar planning committee of the ~— 
war. council has been advised to plan for the Chamber of Commerce and to the Re hon-uselt 
ss * + employment of 750,000 men after the prt 

7 A war. It is studying various phases of caine desired 
Milwaukee, Wis.—The Common Council postwar construction activity such as low ve “a aa y be lis 
has approved the first year’s schedule of — cost housing. mise ins; 
the city’s long-term improvement pro- Pittsburgh, Pa.—Pittsburgh City Loum bn of was 
gram carrying an appropriation of $3,- “-— * has approved providing for city p! king fau 
540,906. The program earmarks funds Charlotte, N. C.—The city has announced — studies of 16 major projects. m0 ribution 
which, when peace comes, will be avail- a $11,477,425 public improvements post- them part of downtown triangle deve and nope 
able for immediate use. Projects in- war program. Engineering improvements ments and the continuation of tit ™ lines 
clude: Illinois Steel contract, $255.816; include a total of $6,459,054 and involve River Boulevard into the Golden Tai? ad 7s 
school construction, $252.610; sewers. the construction of a road to the munici- business district. Allegheny Counts Ut - 
$893,000; Wisconsin Ave. viaduct resto- pal airport, $472.255; elimination of missioners have a total of $40,000.00 8 ; 
ration, $225,000; war effort and defense grade crossings, $2,147,755; widening of public works projects in the ? anni 
funds $250,000; municipal equipment, streets, $1.808.963; dredging and laying stage. of bullet 
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Some recent changes in engineering faculties 


it of Dr. John J Ja- 


npointme! 
~ of the school of 


former dea! 
ering and 
ture at the 
aty of Kan- 
director of 
erimental 
as assistant 
resident of 
iwersity of 
» California 
» announced 
Rufus B. von 
id, head of 
tution. Dr. Jakosky will direct 


in industrial research for the 


skosky has served the United 
sreat' of Mines and the Research 
ion. Since 1929, he has been a 
ng research industrial engineer, 
ly in the field of geophysics. He 
re than 150 United States and 
patents, and is a contributor to 
media on technical subjects, in- 


ntary conservation 
for water utilities 


merican Water Works Associa- 
ommittee on Wartime Water 
Practice was called together by 
g, Director, Office of War Utili- 
July 28, 1943, to formulate a 
tr cooperation of public water 
pperators with the broad conser- 
rogram. 
fice of War Utilities emphasizes 
the main points of the water- 
pnservation plan as follows: 
timary objectives are to make 
ater supply work to its maxi- 
ue in the war effort and to pre- 
aste by anyone. To attain these 
ms we set for ourselves the elim- 
{ those combinations of use and 
water which build up excessive 
peaks in demand; as well as 
her task of developing for our 
and its customers the elimina- 
ear round waste—either by do- 
msumers or by the largest in- 
jon-useful draft upon the supply. 
asures which promise to bring 
desired elimination of waste of 
y be listed as follows: 
mise inspections by the customer. 
on of waste in the household. Re- 
king faucets and toilets, 
tribution system leakage studies.— 


and repair of leaks in the mains 
lines in the street. 


trant inspections by firemen and 
—Control of use of hydrants 
for any purpose other than fire 


ce concerning proper lawn water- 
of bulletins, ete., to show that fre- 
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cluding radio, cracking processes, and 
oil shale recovery. He is the author of a 
text on “Exploration Geophysics.” Fol- 
lowing receipt of his engineering degrees 
from the University of Kansas, the Uni- 
versity of Pittsburgh, and his D. Sc. de- 
gree from the University of Arizona, Dr. 
Jakosky did graduate work at the Car- 
negie Institute of Technology. 


The election of Prof. R. L. Sumwalt as 
successor to Prof. Walter E. Rowe as 
dean of the school 
of engineering of 
the University of 
South Carolina was 
announced recently 
by President J. Rion 
McKissick. The 
board of trustees 
granted Dean Rowe’s 
request for retire- 
ment from his posi- 
tion as dean and 
elected him dean emeritus. He will con- 


quent and heavy watering of lawns will not 
improve the lawn. 

(e) Consulting Engineering Service.—Ad- 
vice concerning better methods of operation, 
involving ingenuity and the experience of 
others. 

(f) Contact with industry, especially that 
engaged in war work.—This category of cus- 
tomers, operating on the war-boom basis is 
most likely to be wasting large amounts of 
water or using it in such fashion as to obtain 
little service from it. Here re-use is often 
possible. 

(g) Seasonal or peak load conservation 
measure. Among these are: 


(1) Promotion of the most effective use 
of water in industry—with emphasis upon 
re-use of water whenever production and sani- 
tation conditions permit. 

(2) Staggering or limitation of lawn 
sprinkling. 

(3) Reduction of air conditioning uses of 
water. 

(4) Definite control of irrigation uses. 

(5) Drastic reduction of sewer flushing. 

(6) Reduction of street washing. 

(7) Control of public or semi-public drink- 
ing fountains, swimming pools, etc. 


Texas engineering school 
has 1,465 summer students 


Summer enrollment at the University 
of Texas engineering school totals 1,465 
of whom 785 are Navy cadets, reports 
Dean W. R. Woolrich. Engineering train- 
ing has been on a 24-hour basis. In three 
shifts 200 students are taking special 
army courses. Eighty-five girls are work- 
ing toward assignments as technicians 
for the Curtiss Wright Aircraft Company. 
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tinue as professor of engineering. Pro- 
fessor Rowe has been dean of the school 
of engineering since 1922. 

Professor Sumwalt came to the Uni- 
versity of South Carolina in 1926 as asso- 
ciate professor of civil engineering, and 
was elevated to a full professorship in 


1930. 


Hanson K. Stephenson. who designed 
the new Selma bridge and many other 
structures during his nine years’ service 
with the Alabama highway department. 
has resigned to accept a post as research 
professor at Texas Agricultural 
Mechanical College. 


and 


Gordon L. Burt, resident engineer for 
Charles H. Hurd, consulting engineer of 
Indianapolis, Ind.. has been granted a 
leave of absence to join the civil engi- 
neering faculty of Rose Polytechnic In- 
stitute. Terre Haute, Ind., for the dura- 
tion of the specialized training program 
of the Army at the college. 


Wartime sewage problems 
to be discussed by F.S.W.A. 


The Federation of Sewage Works Asso- 
ciations has completed plans for the sec- 
ond Wartime Conference in connection 
with its fourth annual convention. The 
meeting, at the Hotel Sherman, Chicago, 
Ill., Oct. 21-22-23, will have a wartime 
character, from the exhibits of equip- 
ment sponsored by the Water and Sewage 
Works Manufacturers Association, to the 
significant subjects on the technical pro- 
gram. Attendance is expected to exceed 
that of any previous national sewage 
works gathering. 

The program committee has laid par- 
ticular stress on the solution of wartime 
and postwar problems of sewerage, sew- 
age treatment, and industria! waste dis- 
posal. A symposium on wartime problems 
will feature discussion on priorities by 
A. M. Rawn and personnel problems by 
Capt. C. W. Klassen. 

The problems of postwar planning and 
postwar construction of sanitation works 
will be reviewed from the viewpoint of 
governmental, engineering, public health 
agencies and sanitary engineering equip- 
ment manufacturers. 

The session on postwar problems will 
be held by Morris M. Cohn, editor of 
Sewage Works Engineering and chair- 
man of the committee for joint action 
on postwar sanitation. C. A. Emerson 
will speak from the viewpoint of the 
consulting engineer. A. E. Berry will 
present the Canadian viewpoint, and 
W. B. Marshall and E. L. Filby will 
describe the postwar plans of equipment 
manufacturers. 
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* Engineers at Work , 


Maj. Joe A. McEachern, field engineer in 
northern Nicaragua and Honduras for the U. S. 
Engineers. 


Three key army engineers in Guatemala are, N. B. Wood (Jeft), ossistont to the » 
left to right: D. Manning, Jr., field engineer; PRA engineer in Costa Rico ond | 
Ray De Groff, field engineer; and Maj. Gibson, in charge of al! PRA hides d 
Maurice C. Tobin, area engineer, Central America. . 


Maj. W. A. Ford, field engineer in southern 
Nicaragua for the U. S. Engineers. 


a 


Capt. George H. Barton, area engineer in Capt. H. J. Yount, field engineer 
El Salvador tor U. S. Engineers Rica for the U. S. Engineers 


Capt. F. K. Mittry, field engineer in Costa Capt. N. D. McLean, chief of operations in H. R. Stewart, superintendent fo On, re: 
Rica and Panama for U. S. E. D. the San Jose, Costa Rica, office of U. S. E. D. Mills Co. in Costa Rico Ie worth 


Vol. p. 366) September 2, 1948 © ENGINEERING \EWS-4 NEER 





own, assistant resident engineer for Earl A. Terzian (/eft), field engineer for 
S. Engineers, on a long section in PRA in Honduras and El Salvador, and Wm. 
and Jack C. Dumas, resident en- Lowitz, superintendent on bridge work in the 
y U. S. E. D. on the same work. same countries for Frederick Snare Corp. 


W. C. Thompson (/eft), superintendent on 
17-mi. section in Honduras for Swinerton-Mc- 
Clure-Vinnell, and G. K. Stanbrough, engi- 
neer on location for U. S. Engineers. 





D. Short, assistont superintendent Charles Loag, superintendent on a tough 
i Wunderlich Co. in Costa Rica. 


K. T. Norwood, resident engineer for U. S. 
section in Nicaragua for Swinerton-McClure- £. D. on 27-mi. section at San Marcus, Hon- 
Vinnell. duras. 


rR: resident engineer for the U.S. C. N. Wilezek, resident engineer for the L. M. Post, superintendent of grading for 
im northern Costa Rica. 


U. S. Engineers at San Ramon, Costa Rica. Martin Wunderlich Co. in Panama. 
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Photo, Albert Kahn, Inc. 
Cypress and cement 


tank saves critical steel 


The attention of those who view the huge 
Dodge Chicago plant, division of Chrysler 
Corp., from a distance is first attracted by a 
new type of concrete water tank construction 
pictured above. 

Plans for this plant, where large airplane 
engines will be built, had already been drawn 
when the WPB ruled out the use of structural 
steel for new building and water tank construc- 
tion. Albert Kahn Associated Architects and 
Engineers, Inc., in cooperation with Chrysler 
Corp., promptly produced a modernized design 
that required less steel than ever before used 
in such a building and for almost no steel in 
the two water tanks to be built. 

The actual tanks are made of cypress, each 
with a capacity of 100,000 gal., and mounted 
125 ft. above grade on a cylindrical tower of 
reinforced concrete. Over 60 tons of stee/ were 
saved by @sing concrete and wood. 


Road gravel requirements 
doubled in Michigan 


An increase of nearly 100 percent in 
the amount of gravel required for repairs 
on Michigan's trunk line highways was 
provided for when the State Highway 
Commission, on Aug. 18, received bids 
on 624,525 tons of gravel. Only 350,000 
tons were used last year. According to 
Charles M. Ziegler, state highway com- 
missioner, the increase"in gravel requited 
for road maintenance is due to heavy 
damage caused by an “extremely severe 
winter, with several cvcles of freezing 
and thawing. 
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JOBS OF THE WEEK 


ALUMINUM PLANT, Tennessee 
Struck Construction Co., Louisville, Ky., has been awa 
construction of an aluminum plant by Defense Plant ( 
The estimated total cost will be $18,000,000. Reynolds M. 
will operate. 


NAVAL AMMUNITION DEPOT, 7, New Jersey 
Cauldwell-Wingate Co., New York, N. Y., has been awar: 
tion 3, a naval ammunition depot in Monmouth County by 
Docks, Navy Dept., Washington, D. C. The estimated cost ic « 


the 


Bureay of \ 


HOUSING, Michigan 
The Public Housing Authority, Cleveland, 0., received lowes: bids for} 
follows: Prefabricated housing, Miller Davis Co.. os 
frame construction, $592,000; A. H. Proksch, Iron Mountain on plason 
construction, $690,000; wood frame plaster, $667,000; Spenc: Brothe . 
Mich., on masonry construction, $639,400. O. Winn and 
Park, are the architects. 


TS Soo 


HOUSING, Pennsylvania 
Tobias Heller & Co., Inc., New York, N. Y., has been awarded a con 


cost is $1,827,000. Wigham & Lee, Philadelphia, Pa., are the architect: 


SYNTHETIC RUBBER PLANT, Texas. 
Defense Plant Corp., Washington, D. C.. is expanding exi-ting 
plant at cost of $1,250,000. Goodyear Rubber Co. and Genera 
will operate and supervise construction. W. D. LaRue. car: 
engineer. 


MILITARY INSTALLATION, Michigan 
U. S. Engineers, Pittsburgh, Pa.. awarded a contract { 
military installation, in Trumbull County to Herman Holmes 
Michigan. The cost is in excess of $1.000,000. 


DOUBLE TEST HANGAR, Connecticut 
Edwin Moss & Son, Inc., Bridgeport. Conn., will build a double test hangy 
Chance-Vought Aircraft Corp., Stratford. The cost will be less than ‘ 
Albert Kahn, Inc., Detroit, Mich., is the engineer and archite 


AERODROME, Tor Bay, Newfoundland 
Dept. of Transport, Ottawa, Ont.. awarded a contract for developing a 
clearing, stumping, grading, smoothing, hard surfacing, 
McNamara Construction Co., Toronto, Ont. 


runway an 
The estimated « 


MILITARY ST ACA ATER. Washington 
U. S. Engineers, Seattle, Wash., awarded a contract for a militar 
King County to Woodworth & Co., Inc. and MacDonald Building 
Cost is to exceed $2,000,000. 


IMPROVEMENTS, Nebraska 
Peter Kiewit & Sons Co., Omaha, Neb.. and Big Horn Constructio 
Wvo., have been awarded a contract for the construction of 
Willow County, by the U. S. Engineers, Omaha. Neb. 
$500,000. 


HOUSING, Rodeo, Calif. 
Leo Epp, San Francisco, Calif.. was the lowest bidder for the 
housing and an administration building, when the Housing Authority 0 
Costa County, Martinez, opened bids, at $1.655.377. E. Geoff 
Francisco, Calif.; Keith O. and Eldridge T. Narbett, San Francs 
architects. 


DAM, California 
Macco Construction Co., Clearwater, Calif., has been awarded the cot! 
California Water & Telephone Co., San Francisco, for Sweetwater Fall 
San Diego County, at a cost of $1,114,890. Clavton B. Neill 1. and Loveland 
neers, San Francisco, are the engineers. 


HOUSING, Charleston, S. C. 
Henry C. Beck, Atlanta, Ga., was the lowest bidder when the aon ing Aut 
the City of Charleston opened bids for housing project, at $!.012, 
Ellington, Charleston, is the architect. 


Note—Additional bidding and contract news on many projects large and small appear in the er” 


sec.ion beginning on page 13. 
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500.000 ¢ ta 
Kalamazoo, Mich. $59 a 


8] Brezner Hiok 
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dwelling units by the Public Housing Authority, New York. N.Y. The os, 
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ySpeed was the outstanding fea- 
‘of the successful Sicilian campaign, 
the work of our engineer troops was 
ng the biggest factors in making that 
4 possible. Harold V. Boyle, Associ- 
Press correspondent, said recently: 
enty-four hours after they landed in 
» under attacks by Nazi planes, 
rican soldier engineers accompany- 
the invasion troops had built and 
4. for service a complete landing field 
Allied fighter planes. 
We just grabbed the flattest wheat 
1 we could find and went to work,” 
Lieut. Edwin Munroe of Talladega, 
“In 24 hours we had a taxi trail all 
nd the field, the runway ready, and 
Jine. ammunition and oil to supply 
planes. 
Jur equipment was landed the day 
+ the invasion or we could have been 
peration even sooner. We landed at 
4m, one day and by 5 p.m. that same 
we were turning that wheat patch 
> an airport.” 
another dispatch Mr. Boyle said: 
rican combat engineers helped to 
k the German defenses at the Cesaro 
way to Randazzo by the almost 
aculous feat of building a 12-mile 
ply road in three days through terrain 
t was very difficult. There was no 
_ not even a footpath, in the area 
wanted to traverse, and when we 
shed it the road crossed 13 mountains 
h a number of peaks in between,” said 
t. \lex T. Forrest, of McKeesport, Pa. 
e also had to cross a river bed every 
mile or so.” 
was necessary to have a road from 
1 Capizzi to Mt. Camelato, west of 
aro, in order to flank the town and cut 
main Axis route from Cesaro to San 
ata on the northern coast. Construc- 
of this highway. also enabled the 
ricans to bring up their artillery. 





ka—In the Fox Islands, the first of 
group jutting out from the Alaskan 
st toward the Aleutians, a battalion of 
bees has been building a series of 
rating bases. Facts concerning their 
ities were given by Lieut. (j. g.) El- 
F. Higdon in the Washington “Eve- 
B Star.” 

orking in sub-zero temperatures a 
ter part of the time and in continuous 
ts of gale-like force, the engineers 
down into the tundra until they hit 
rock, on which they laid the concrete 
hdations. Even these furnished prob- 
sand the Seabees devised from sal- 
fd material special flame throwers 
h kept an umbrella of hot air over 
newly poured concrete to keep it 
h ireezing before it was set. The usual 
hods of covering it with canvas and 
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onstruction Communiques 
Engineering News from the Battlefronts 


burlap could not be followed because 
violent gales would tear off the cover. 

A road was required along the water’s 
edge to shorten the distance between two 
operating points for the armed forces. 
But the water came right up to the base 
of cliffs 300 ft. high. The Seabee battalion 
cut back the cliff until they had space to 
build a concrete road wide enough for 
two trucks to pass. 

Many times the forces had to stop for 
four or five days at a time because of the 
blinding, wind-driven snow. But last 
spring the Seabees delivered to the fight- 
ing forces quarters, facilities, special 
military construction, two power plants, a 
water supply and broadcasting station. 


Dutch Guiana—One of the world’s 
unique roads connects Zandery Field with 
the capital ¢ity of Paramaribo—a high- 
way called the “Million Dollar Highway.” 
and the most valuable road in the world. 

Built on a base of mahogany and sur- 
faced with bauxite, the ore from which 
aluminum is made, the road was con- 
structed in record time by U. S. Army 


Engineers. There is no estimating the 
intrinsic value of the materials which 



































that 
the cheapest 


went into its construction, but in 


region those materials are 
and most readily available. 


In Dutch Guiana mahogany is one of 
the most common and most durable 
woods. and can be had anywhere just 
for the cutting. and- that country has the 
world’s richest deposit of bauxite. 

Fort Bragg. N. C. The Army has 
established here the largest sanitation 
demonstration area of its kind in the 


country. It has never forgotten that in 
World War I typhus killed 150,000 per- 
Serbia alone. The Fort Bragg 
demonstration directed by Brig.- 
Gen. Henry C. Coburn, Jr., post surgeon, 
includes various types of sanitary installa- 
tions for overnight bivouacs as well as 
semi-permanent and permanent camps. 
Combining skill and ingenuity in using 
available varying terrains, 
the demonstration features appliances for 
disposal of wastes, cleaning and washing 
facilities, and drinking water purifiers. 
The demonstration includes an under- 
ground food storage box designed to pre- 
serve perishable foods for from two to 
six months. It functions almost as effec- 
tively as an electric refrigerator. 
Another installation is a “flash pan 
incinerator” which uses waste motor oil 
and water as a fuel and can dispose of 
garbage for an entire regiment. 


sons in 


area, 


materials in 






Press Ass'n 


U. S. Engineers rebuild a road in Sicily 


Before the victory had been won in Sicily, 
our Army engineers found plenty of work to 
do. Here they are busy filling in a portion of 
a road near the north shore of the island. This 
road is typical of many that were gouged out 
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by shelifire while the battles were still on. This 
is typical of the work our engineer and con- 
struction troops will be occupied with in thot 
area and probably eventually on the mainland 
of Italy also. 
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Frederick Skene, 69, former New York 
State Engineer, 1907-08, and former dean 
of the school of technology of the College 
of the City of New York, died Aug. 23. 
Having received the degree of bachelor 
of science from New York University in 
1896, Mr. Skene entered the office of the 
Queens County Engineer. When Queens 
borough was organized as a part of 
Greater New York Mr. Skene was made 
assistant engineer of the Bureau of High- 
ways in the borough and later engineer. 
In this post he supervised the building 
and maintenance of 750 miles of high- 
ways. In 1906 he was elected state engi- 
neer and surveyor. Later he joined the 
faculty of City College, became professor 
of engineering, and became dean of the 
School of Technology. In the first World 
War he served in France with the 305th 
Engineers with the rank of major. 


Thomas W. Nicholson, 84, construction 
engineer, died Aug. 23 at Cleveland, Ohio. 
He was an associate of the late O. P. and 
M. J. Van Sweringen, Cleveland railroad 
and real estate magnates, when the broth- 
mapping out their Shaker 
Heights residential project 30 years ago. 


ers were 


Ralph W. Lawton, 74, retired engineer 
and vice president of the Los Angeles 
City Health Commission, died Aug. 20. 
Lawton worked in India for 30 years as 
a civil, hydraulic, sanitary and water- 
works engineer for the British govern- 
ment. He constructed infiltration plants, 
impounding reservoirs and dis- 
tribution systems. 


water 


Robert B. King, 45, died Aug. 15 at 
Royal Oak, Mich. For the past 18 years, 
Mr. King was associated with the Detroit 
office of the Austin Co. He joined the 
company as general foreman in 1925 and 
was promoted to assistant district mana- 
ger in 1940. During the recent construc- 
tion of a large all-timber war plant fac- 
tory for Douglas Aircraft he was 
transferred to Chicago to supervise its 
erection. 


James T. Gregg, 65, city engineer, Shel- 
byville, Ky., died Aug. 23. 


Norman K. Hay, 60, former city engineer 
of Sydney, Nova Scotia, died Aug. 14. 


Charles H. Jenks, 72, died at Union City, 
Tenn., on Aug. 19. For a number of 
years Mr. Jenks was consulting engineer, 
designer and supervisor of construction 
of sewerage systems, electric light and 
water plants throughout the South. 


Ralph Durham Tobien, assistant to the 
chief engineer, Southern Railway System, 
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died in Birmingham, Ala., on Aug. 15. 
Mr. Tobien went to Birmingham from 
Cleveland, Ohio, in 1905, joining the 
engineering staff of the Southern Rail- 
way. The next year he was appointed 
assistant engineer, and was stationed in 
Washington for five years, after which 
he returned to Birmingham, where he 
acted as maintenance-of-way engineer for 
the Southern’s southern district. He was 
promoted to assistant general manager 
of the company’s western lines. In the 
latter part of 1942 he was appointed 
assistant to the chief engineer. 


Roy Albert Curran, 55, construction 
engineer with the Bayonne, N. J., plant 
of the Standard Oil Company of New 
Jersey for some time, died in Jersey City 
on Aug. 28. 


CONTRACTS AND CAPITAL 


CIVIL ENGINEERING construction in con- 
tinental U. S. for the week total $61.674.- 
000. This volume, not including the con- 
struction by military combat engineers, 
American contracts outside the country, 
and shipbuilding, is 52 percent higher 
than in the preceding week, but is 76 
percent below the total for the corres- 
ponding 1942 week. 

Public construction is 86 percent above 
last week as a result of the 32 percent 
gain in state and municipal work, and the 
92 percent climb in federal volume. Pri- 
vate work is 39 percent lower than a week 
ago. Comparisons with the week last 
year show an 8 percent gain in private. 
but public is 78 percent lower. 

The current week’s volume brings 1943 
construction to ~$2,285,762,000, an aver- 
age of $65,307,000 for each of the 35 
weeks of the period. On the weekly 
average basis, 1943 volume is 67 percent 
below the $7,181.568,000 reported for the 
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John A. Foulks, 67 
engineer in Newark. 

last year associated ' 
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Aug. 30. He was grad 
Scientific School, \ 
1901. For two yea - 
Pennsylvania Railroad | oy ne d 
came a partner in th ne : 
horn & Foulks, consu! ny 
ing the first World \\ © was 
in the Army Ordna: om 
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; ifornia—U 
Richard A. Leussler. 76, (), 5 St, 88 
ia d go, centra 


vice-president of the 0 


ina Stee} | 


and the Plattsmouth Bridge ( 
August 21. Formerly. }e was 
dent and general manazer of ; 
& Council Bluffs Street Railway ( 
was with that company for 2 





36-week 1942 period. Privat; ‘ 
tion, $290,036,000, is 33. percen: 
than last year, and public constr 
$1,995.726.000, is down 70 percent 
adjusted for the difference in the ; 
of weeks. 

In the classified constructio: 
gains over last week are in sewer 
bridges, public buildings, streets » 
roads, and unclassified construction, | 
dustrial building is the only 
work to gain over a year ago 


New capital for construction purp : Daws 
eo or 0 voted. 
for the week totals $2,252.000, and Sussex 


made up of $2,000,000 in corporate secu p. Cane 
ity issues, and $252,000 in state a 

municipal bond sales. New const 
financing for the 35-week 1943 per 0 
$2,928,978,000, is 68 percent lower th: 


Quebec 
pairing 
E. H 
Quebe 


pality cl 


the $9,524,024,000 for the 36-week pe: mY 
a vear ago. , Regin: 


Farrell, 


CONTRACTS 
Continental U. 8. Only 
(Thousands of dollars 
Week Ending 
Sept. 3 Aug.2h Ss 
1942 104 . 
Federal ........$246,581 $26,703 & 
State & Municipal 8,821 2,87 valve bi 
. = cee . A. Sh 
Total public. . .$255,402 $29 13 Sh 
i € ive > > PBR 1.14 ‘ 
rotal private. : 6,2 1 a 
EE Seika d'aagb $261,671 $40,655 % New ' 
Cumulative a Rricity, 
To er (35 weeks) $2,285.01 g wa 
era (36 weeks $7.181.8 114 _S 
Note: Minimum size projects inciuies ~ 
Waterworks and waterways projects * Green 


other public works, $25,000 ; industral ' 
ings, $40,000; other buildings, $10!" 


NEW PRODUCTIVE CAPITAL 
Cumulat 
1942 


86 weeks 






NON-FEDERAL 


Corp. Securities. 169,324 
State & Mun... 176,680 
R.F.C. loans.... 128,419 
FPHA loans.... : ' 
R.E.A. loans.... seen Br 
Fed.-Aid Hwy... 82,700 sored 
eFEDERAL ....... $8,966,898 #0" 
TOTAL CAPITAL.. $9,524,024 & 
ENR INDEX NUMBERS aa 
Index Base = 100 iL: eee Lak 
Construction Cost. .Aug. '45. 2910 | 
Building Cost......4 Aug. ‘45. 225 
WONG 9 ho oS vex son July 45. 140 






CONSTRUCTION REPORTS 


Compiled by Business News Department—Engineering News-Record, 330 W. 42nd St., New York 


ELSIE EAVES, Manager 


WATER SUPPLY 


(SED WORK 


J 3 74 

ia—U. S. Eng., ¢ 
ee San Francisco, 

40, central California. 

ifornia—U. S. Eng., 74 
_— San Francisco, 
3-2, San Francisco Co. 

sanpa—Napa City Council, City Hall, 

b oend reservoir near Crawford Bryan 

ff Foothill Blvd, $25,000. August Kemp- 
Y a incl. facil 

~atur—Imprv. water sys., incl. faciil- 

Dect aritying water supply from Lake 

Warren & Van Pragg, Decatur, 


New Mont- 
reservoir, Job 


New Mont- 
reservoir, Job 


Bunkie, 


Garcia, mayor, 
$15,000. 


kie—L. P. 
i waterworks, 


¢ deep well for 
ok FWA ger. 

st, Charles—F. B. Brockgreitens, city 
s: Charles, 1 mi. g. tank for water 
50,000 bonds voted. W. Haltman, 101 
in St. engr. 

. Geneva—Exten. 
$25,000, Applied 

Lincoln, engrs. 
. Paulsboro—Socony 
oro water filtration 
0 H. A. Kuljian Co., 
hila., Pa, engr. 
fast Liverpool—E. Greenawault, mayor, 
rpool, 14 in. c.i. water supply main from 
pal water plant to Pennsylvania-Ohio 

$40,000. W. W. Watkins, E. Liver- 
erv. Dir. 

Port Isabel—B. B. Burnell, mayor, 
ing pump. plant and equip., construct- 
prage dam. Tamm & Fitzgerald, 107 
t St. Harlingen, engrs. 


., Seattle—Water Dist. 20, 
ardner & Hitchings, engrs., 
Seattle, Zone 4, imprv., exten. 
wth of South Park, $140,000 

» Dawson Creek—Water supply sys. 
® voted. Dpt. Pensions & National 
, Sussex St., Ottawa, Ont., engr. 


§, Canso—Installing waterworks svs. 
. Engineer. c/o Arthur Schrader, Town 


water and sewerage 
for FWA funds. R. 


Vacuum Oil Co., 
plant bldg. 
1518 Walnut 


c/o Gard- 
Arctic 
water 


Quebec City—F. X. Choinard, city 
pairing watermains throughout city. 
E. Hamel, City Hall, engr. 


Quebec City—F. .X. Chouinard, 
pality clk, water supply services and 
Pitometer Co., 50 Church St., New 
N. Y., U. S. A., will make inspection. 


, Regina—4 wells. $36,606 voted. J. 
Farrell, City Hall, engr. 


Bids Asked September 7 


McKeesport — Bd. Suprvs., Wersailles 
y. A. Gerstner, secy., 201 Congress St., 
w.i. galvanized water line, bell tees, 
bn plugs. brass corp. cocks, brass gate 
valve boxes oakum, pig lead, Versailles 
A. Shope, 806 Amity St., Homestead, 


Bids Asked September 9 


New York—Comr. Water Supply, Gas 
fricity, Municipal Bldg., Zone 7, haul- 
og Watermains and appurtenances in 
Hild Sts. and 14 Rd., College Point, 


Queens Boro Plans deposit $1 


Green Bay—Green Bay Water Comn., 
reservoir and pump. station, Contr. 
rical work, Contr. 3 pump, equip., 
‘, flow meters, Contr 5, chlorinator. 
*posit $10. Foeller, Schober, Berner. 
—™. 310, Pine St., archts, J. 
“ r Co 5 g v FP 
CD 5/5/42—ENR 6/7/42, Sh ebOvean. 
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Bids Asked September 10 
Medway—Town Water Dpt.. 


Unit for te 
rd. 89 ne er sys. $15,000. 


pump 
Whitman 
ad St.. Boston, engr. 


Bids Asked September 18 


St. Johns—H. Morais, city clk., St. 


ntration plant addn. $50,000. Edgar 
Vity Hall engr. 


IDDERS 


Mineral Wells—J. C. Miller, mayor, 
ieee s M neral Wells dam imprvs., 
? & Galbraith, Cleburne, $23,938. 


» Kady, Insuran 
engr. CD 8 5—ENR we" Fort 


Pr 


(Daily service also available—Write for details) 


ea a ee Ra 


Symbols and Abbreviations Include: 


+ Federal Government 

a Project of $500,000 or over 

INR’ Engineering News-Record 

cD Engineering News-Record 
Daily 

A-E-M Architect-Engineer-Management 
of contract 


Projects—By Size 


Construction projects here reported cover the 
United States and Canada, are of these mini- 
mum sizes or larger: water supply, earthwork, 
waterworks, $15,000; other public works. $25,- 
000; industrial buildings, $40,000; other build- 
ings, $150,000. 
Classes of Construction 

(Named in order of Listing) 
Water Supply Unclassified 
Sewers, Waste Disposal Latin America 
Bridges Public Buildings 


Streets & Roads Commercial Buildings 
Earthwork, Waterways Industrial Buildings 


Stages Reported 
PROPOSED: (except Streets & Roads): 


BIDS ASKED (new announcements only. For 
full calendar, see also nreceding issues of ENR); 
LOW BIDDERS: On jobs below $500,000 value 
all low bidder news will be the final reports 
published on the ovrojects involved except 
where award is not made to the low bidder. 
In this case, a supplementary contract award 
report will be published. 


CONTRACTS AWARDED: Except awards to 
low bidders previously reported in low bidder 
stage. 

Dates shown are of Issue 
previous report was published. 


Note: To comply with censorship requirements, 
addresses on some reports are being gen- 
eralized. Data which would reveal the purpose 
of the improvements and the size are with- 
held. The name of contractor and general 
area are reported. 


Construction 


type 


in which last 


CONTRACTS AWARDED 


+California—U. S. Eng., 74 New Montgomery 
St., San Francisco, water distr. sys., drainage. 
paving, Job No. 1062, San Francisco Co., to 
Macco Constr. Co., 1517 Mission St., San 
Francisco. Awarded 8/27. 


+Florida—U. S. Eng., 575 Riverside Ave., 
Jacksonville, Zone 2, water supply and distr., 
and sewage collection, disposal facilities, Neg- 
Jax-44-121, Orange Co., to Saine Co., Inc., 4511 
French Ave., Jacksonville, under $50,000. 


+Florida—U. S. Eng., 575 Riverside Ave., 
Jacksonville, Zone 2, water lines, Washington 
Co., to Gabel Constr. Co., 216 Graham Bldg., 
nn Zone 1, under $50,000. Awarded 
8/19. 


+Ga., Dublin—Yards & Docks, Navy Dpt., 
18 St. and Constitution Ave. N.W., Wash., 
D. C., elevated water tank, Naval Hospital, 
NOY 6749, to R. D. Cole Mfg. Co., Newman, 


$28,800. 


41l., Great Lakes—Yards & Docks, 
Dpt., 18 St. and Constitution Ave. N.W., 
Wash., D. C., water supply imprvs., Naval 
Training Station, NOY 7161, to Santucci 
Constr. Co.. Carol and LeClaire Aves., Niles 


Center, $30,929. 


Navy 
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SCOTT McLEOD, Statistician 


+#Md., Annapolis—Yards & Docks, Navy Dpt 
5 and Constitution Ave N.W Wash 
deep well, U. S. Naval Academy, NOY 
Cromwell Rd. and 


Layne (¢ 
Ave., Norfolk, Va., $24,800. 
Docks 


New River—Yards & 

St and Constitution Ave 

C., water supply, Hurst 

to Layne Atlantic Co., Cromwell 

and Flanders Ave Norfolk, Va $17,403. 


O., Newark — Bd. Control rehabilitating 
water plant, to Bass Constr, Co., 215 Birm- 
ingham Theatre Blidg., Birmingham, Mich 
$174,729. Est. $175,000 Awarded 8/13 cb 
7/15—ENR 7/22 

Pa., Wilmerding—Bd. Comrs., North Ver 
sailles Twp., A. A. Arendas, secy., Box_ 53, 
WW supply and distr. sys., along Lincoln Hy., 
Contr. 14, North Versailles Twp., to John Car 
son & Sons. 1248 Pennsylvania Ave., N. 8S 
Pittsburgh, Zone 1, Est. $15,000. CD 8/5—ENR 
8/15, under North Versailles Twp 

Tex., Brownsville—6 in. watermains, 
force account, $16,000. 


+Utah, Orem—V. Emil Hanson, city clk 
500,000 gal. concrete lined reservoir and in 
stalling 29,300 ft. 4- to S-in. c. i. mains, to 
Millins, Wheeler & Tempest, 22% E. First So 
St., Salt Lake City, Zone 1 78,920. FWA. 
Bids 8/16 H. Price, Provo, engr 
+Washington—U. S. Eng., 800 
Seattle. Zone 4, water supply, 

eng-10574, Skagit Co., to Gaasland 
Co., Bellingham, $30,000. 
+West Virginia—U. S. Eng., $925 New 
eral Bidg., Pittsburgh, Pa., water 
station, well pump. units, Contr 36-058- 
eng-87, Berkeley Co., to F & Y Bldg. Serv- 
ice, 4216 E. Broad St., Columbus, O., $30,000. 
B. C., Smithers—Dpt. Transport, Ottawa, 
Ont water supply at airport, to Carter- 
Halls-Aldinger, Ltd., Edmonton, Alta, about 
$28,000. 


Ont., Bellville—Reservoir, to H. J 
land Constr. Co. Ltd., Elizabeth St., 
$41,867, Gore & Storrie, 1130 Bay St., 
engr. CD 7/1—ENR 7/8. 


SEWERS, WASTE DISPOSAL 


PROPOSED WORK 


+1ll., Cartersville—City, sewerage sys 
618. FWA. 


Kan., Liberal—Sewage plant addn 
$100,250. Applied to FWA Wilson 
Salina, engrs. 


+Mo., Richland—City, 
23-114. $176,000. FWA. 


N. H., Concord—State, c/o Comptroller, 
State House, sewer and sewage treatment 
plant, State Sanatorium, Glencliff. $35,000. 
Metcalf & Eddy, 1300 Statler Bldg., Boston, 
Mass., engrs. 


+N. Y., Salina—Town Superv., 117 Second 

St., Liverpool, completing sanitary sewerage 
sys $114,640, FWA. Holmes & Gere, 117 
James St., Syracuse, engrs. CD 8/19—ENR 
8/26 


+N. C., Carolina Beach—Federal Works 

Agency, 601 State-Planters Bank Bldg., Rich- 
mond, 19, Va., addnl. sewerage facilities, 
13,500 ft. 8 in. sewers, 4,750 ft. 6 in. laterals, 
350 ft. 4 in. c.c. main, lift station, Proj. 
NC31-266. $18,000. 


+0., Euclid—M,. A. Spino, dir. Pub. Service, 
585 E. 222 St., sewer from E. 222 St. and Lake 
Shore Blvd. to sewage disposal plant, $81,900 
FWA, F. A. Thomas, city ener. 


Pa., Phila.—Dpt. P. Wks., City Hall, in- 
stalling sewer pipes, appurtenances, in north- 
east section city. $270,000 voted. 


‘onstr Co 


Navy 
N.W 
Beach 


factli- 


ties 


Third 
Contr 
Constr 


Ave., 


86§9- 


Fed- 
pump 


MeFar- 
Picton, 
Toronto, 


$72,- 


sewers 
«& Co ‘ 


sewer imprvs., Mo. 


Knoxville—L. C. Bailey, 
plant, $100,000. 


Tex., Beeville—J. D. Hernes, mayor, sewage 
disposal plant, $60,000. Applied for FWA 
funds. Jno S. Fenner, 115 Castillo Ave., San 
Antonio, engr. 


Tex., College Station—A. & M. College, Col- 
lege Station, sewage disposal plant, 25,000. 
Applied for FWA funds. 


B. C., Dawson Creek—Sewage disposal sys. 
$50,000. Dpt. P. Wks., Victoria, engr. 


Man., St. Boniface—Municipality, 
sys. imprvs. $27,000; connecting 
flows at Key points, $10,500. 


Ont., Galt—C. T. Chesney, municipality clk., 
incinerator, $40,000 CD 5/26—ENR 6/3 


Tenn.; 
sewage disposal 


city engr., 


sewerage 
sewer over- 
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SEWERS, etc. (Bids Asked, Cont'd.) 


Bids Asked September 7 


Md., Towson—Comrs. Baltimore Co., Court- 
house, approx. 3,865 lin. ft. 10 and 12 in. 
terra cotta sewers, manholes, necessary ap- 
purtenances. Plans deposit $5, not refunded. 
Geo. Wm. Stephens, Jr., Courthouse, engrs 


Mich., Dearborn—M. A. Stevens, city cik., 
City Hall, sewage sludge incinerator and bldg 
addn. to west side sewage treatment, Green- 
fleld Rd. $50,000. 


N. Y., Glencliff — State, 
Concord sewer line and 
plant, State Sanatorium, $35,000. Metcalfe 
& Eddy, 1300 Statler Bldg., Boston, Mass., 
engrs. CD 8/27—ENR 9/2. 

Va., Pearisburg—City, sewerage and 
sys. exten., addns. Over $40,000. R 
Boyer, Real Estate Exchange Bidg., 
mond, engrs. 


c/o Comptroller, 
sewage treatment 


water 
Stuart 
Rich- 


Bids Asked September 10 


Calif.. San Francisco—Dpt. P. Wks., City 
Hall, sewer reconstruction and paving repair 
on Ashbury St. between Frederick and Waller 
Sts. Plans deposit $10. J. J. Casey. city 
ener. 

Bids Asked September 15 


+Va., Norfolk—Federal Works Agency, 601 
State Planters Bank Bldg., Richmond. Zone 
19, subaqueous outfall sewer, Va 44-325 
$290,000 Greeley & Hansen, Adams Bldg., 
engrs. CD 8/12—ENR 8/19. 


Bids Asked 
+Fla., Panama City—City 
facilities, $429,771, FWA. 
+Kan., Parsons—City, sewage disposal! plant 
$167,520, FWA. 


LOW BIDDERS 


Calif., Pasadena—City, Aug. 22. exten. West 
Side outfall sewer, vitr. clay pipe. from M. C. 
Nottingham Constr. Co.. 123 N. Cloverly Ave., 


Temple City, $51,726, J. H. Allin, City Hall, 
ener 


+R. I. Middletown—R. C. Adams, chm. 
Sewer Com., Aug. 23, sewerage sys., R.I. 87- 
148, from Contractors Equip. & Bldrs. Sup- 
plies, 7 North Main St.. Fall River, Mass., 
$29,875. Est. $36,000. FWA. CD 8/17—ENR 
8/19. 

*Tex., Nederland—H. C. Farris. mayor, sani- 
tary sewerage sys., Tex. 41-593. from Hake 
Constr Co... Commerce Bldg., Houston, 
$116.841. CD &8/5—ENR §/12 


Addnl, sewage 


CONTRACTS AWARDED 


Calif., Los Angeles—Bd. P. Wks., City Hall, 
vitr. clay sanitary sewer, Rose Ave. and Kett- 
ner Ave Sewer Dist., to Martin Constr. Co 
721 S. Ford Bivd., $49,782. Bid 8/18, awarded 
8/23. CD 8/26, under LB 

Massachusetts— Bethlehem 
vard, Ine East Howard St., Quincy, brick 
incinerator plant addn., to McCutcheon Co., 
250 Stuart St., Boston, $25,000. CD 8/2—ENR 


eve 


Hingham Ship- 


+New Jersey—U. S. Eng., 120 Wall St., New 
York, N. Y., concrete waste burning pit, Som- 
erset Co to Marcus Friedel Co., $30 Savitt 
Pl., Union, 850,000. 

+New Jersey—l'. S. Eng 
York, 56, N. Y sewer 
to Cestone Bros Ine., 21 


$50,000. 
+South 


120 Wall St... New 
pipelines, Union Co., 
Cliff St., Verona, 


Carolina—U. S. Eng., 33 Custom- 
house, Charleston, sewage collection. sys., 
Contr. 231-eng-1578, Greenville Co., to Boyd 
® Goforth, Inc., 617 N. Smith St., Charlotte, 
N. Cc $40,000. 


Ont., London—30 itn. concrete tile 
sewer in Victoria St., from Richmond St 
to Wellington St., about 612 ft., day 
$28,000. KR. Garrett, City Hall, engr 


BRIDGES 


PROPOSED WORK 


Missouri—State Hy. Dpt.. 
120 ft. steel truss span and three 40 ft. I-beam 
spans, concrete piers and creosoted pile bents, 
over Little Tarkio Drainage ditch, road from 
Craig to Mound City. Route 275. Proj. SN FA 
341 H, Holt Co., C. W. Brown, Jefferson City, 
ener. 

N. J., Brielle—Boro, Longstreet Ave., Brielle, 
timber, steel bridge over Dobbies Creek, $25,- 
000. J. Van Nuys, 57 Minerva Ave., engr. 


N. Y.. Irving—New York Central R.R. ©o., 
P. W. Kiefer, ch, engr., 466 Lexington Ave., 
New York, reconstructing railroad bridg: 

Quebec—Dpt. P. Wks., Quebec City, making 
plans new 100 ft. concrete bridge, replacing 
existing wooden structure over Rivier sieue 
at Riviere Bleue, about $40,900. 


BIDS ASKED : 


Bids Asked September 


Wis., Sheboygan—Bi. P. Wks., City Hall, 
repairing bridge fdns., Contr. A. constr. 45 
eenerete sheet piles and four 40 ft. sq. piles, 
Contr B. wharf protection, fdn imprvs. 
$25.000 A. L. Boley, city engr cD s/li— 
ENR 8/19 


main 
east 
labor, 


Jefferson City, one 
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Bids Asked September 8 

Quebec—I. E,. Vallee, deputy minister Dpt. 
P. Wks., Quebec City, reinforced bridge over 
North River, on Hy. 30, St. Jerusalem, near 
Lachute, $35,000. QO. Des Jardins, Dpt. P. 
Wks., Quebec City, engr. 

Bids Asked September 14 

Florida—State Road Dpt., J. H. Dowling 
hy. engr., lime reck base with bituminous 
surface, 7 timber bridges, 13.484 mi. St. P. 
5158(4), Road No. 79, Polk Co. Plans de- 
posit $5. 

Indiana—State Hy. Comn., S. C. Hadden, 
chn., Indianapolis, 1 span 20 ft. rein.-con 
slab bridge over Martindale Ditch, State Road 
209, Hancock Co.; 1 span 20 ft. rein.-con 
arch bridge over Pursley Creek, Blackford 
Co., Plans deposit $1.75 each project; re- 
placing 1 span 220 ft. steel truss bridge, re- 
pairs to abutments, over Mississinewa River, 
Grant Co.; 2 span, 32 ft. continuous rein.- 
con. slab bridge over Wildcat Creek, Clinton 
Co., Plans deposit $2.75 each project. Ray 
Bower, State House Annex, Indianapolis ch 
engr. 

Bids Asked September 16 


California—State Div. Hys., Sacramento, re- 
pairing 11 timber bridges at points between 
Indio and Brawley, Imperial Co. a. tee 
McCoy, hy. engr. 


LOW BIDDERS 


Kentucky--State Dpt. Hys., Frankfort, Aug. 
27, superstructure 6.075 mi. bridge, Breathitt 
Co., from Kentucky Road Oiling Co., 3 Louis- 
ville Park, Frankfort, $43,014; superstructure, 
approaches for bridge 0.445 mi. grading, 
drainage and surface, Lawrence Co., from 
L. G. Arnold, Inc., Eau Claire, Wis., $54,021. 
CD 8/3—ENR 8/5. 


Que., St. Felicien—Province of Quebec, sub- 
structure for 9 span, 1,200 ft. concrete steel 
bridge, to J. A. Auclair, 105 Monument St., 
Gifford, $171,000, steel superstructure, from 
Dominion Bridge Co. Ltd., Notre Dame St., 
Lachine, $135,000. CD 7/30—ENR 8/5. 


CONTRACTS AWARDED 


Oklahoma—State Hy. Dpt. Capitol, Oklaho- 
ma City, rein.-con. bridges on Hy. 44, between 
Foss and Dill City, Washita Co., to Ottinger 
Bros., Petroleum Bidg.. Oklahoma City. $40,- 
019. Est. $45,000. B. E. Clark, Capitol, Okla- 
homa City, engr. 


Tex., Dallas (Oak Cliff area)—Dallas Co 
c/o Judge, Courthouse, 2 concrete bridges 
Clarendo Dr.. to Wallace & Bowden, Con 
struction Bldg., Dallas, $28,490. 


Tex., Dallas—Texas & Pacific Ry. Co., R. J 
Gammie, ch. engr., Texas & Pacific Bldg., 
300 ft. concrete, steel overpass in vicinity to 
No. American Aviation Plant, overall, force 
account, $45,000. CD 8/5—ENR 8/12 


Washington—State Hy. Dpt., Olympia, 
imprv. timber bridge, Yakima Co., to M. J 
Kuney, Hutton Bldg., Spokane, $118,232. Bids 
8/24 cD 8/11 

Ont., Owen Sound—Grey Co., Owen Sound, 
25 ft. and 30 ft. span, rigid frame, rein.- 
con. bridges 18 ft. roadways, etc., to Ontario 
Bridge Co. Lt&, Crown Bldg., Toronto. 


Que.. Montreal—Repairing Ahuntsic Bridge 
Lajeunesse St., near Blvd. Gouin E., to Con- 
crete Constr. Ltd., 1082 Decarie Blvd., $56,475. 
Technical Division, 3161 Joseph St., Verdun, 
ener. 


STREETS AND ROADS 


BIDS ASKED 
Bids Asked Septembe: 7 
+D. C.. Wash.—Pub. Bldgs. Admin., 18 and 
F Sts. N.W., Zone 25, addnl. roadways at 
temporary Federal Office Bldgs I, J, K and 
L. FWA. 


Iowa—State Hy. Comn., Ames, paving 0.231 
mi. U. S&S. 30 west of Missouri Valley between 
Sects. 16 and 21 and 20, P-614, Harrison Co.; 
0.380 mi. paving approaches to overhead 
bridge over C. B. & Q. Railroad, U. S. 34, 
FAGM-414-C(1), Des Moines Co.; mainte- 
nance resurfacing 13.2 mi. Iowa 100 from 
Storm Lake to Schaller, M-3290, Buena Vista 
and Sac Counties; 17 mi., Iowa 143 from 
Woodbury Co. line to Iowa 5, M-3291, 
Cherokee Co.; 20.2 mi. Iowa 35 from point 
1 mi. north of Danbury to Iowa 141, 7.8 mi. 
Iowa 81 from Smithland to point 3 mi. north 
of Ote, 9.9 mi. Iowa 140 from Sloan to Iowa 
141, M-3292, Monona and Woodbury Counties; 
maintenance bridge repairs Squaw Creek 
Bridge on U. S. 30 in Ames, M-1263, Story Co. 


Bids Asked September 8 


Kansas—State Hy. Dpt., Council Grove, re- 
surfacing material 5.237 mi. Proj. 2553; 8.285 
mi. Proj. 2590 AB; 0.748 mi. Proj. 2591 AB, 
all foregoing Dickinson Co.: 29.141 mi. Proj. 
2595 AB, Morris Co 7.956 mi. Proj. 2596, 
Washington Co.; single asphalt surface treat- 
ing 8.355 mi. Proj. 2594 AB, Mitchell Co.; 
15.445 mi. Proj. 2592 AB, Jewell Co. R. C. 
Keeling, Topeka, engr. 

Louisiana—Dpt. Hys., D. Y. Smith, dir., 
Baton Rouge, grading, gravel surfacing 0.222 
mi. relocation State Route 55, at Twelve Mile 
Bayou, Shreveport-Dixie Hy., S. P. 79-01-08, 
Caddo Parish. 


September 2, 1943 @ 


Louisiana—Dpt. i 
Baton Rouge, 5,965 
to be furnished, hau 
certain public roads s 
Parish; 2,150 cu. yd 
Parish; 525 cu. ya 
furnished, hauled ani 
00-13, Evangeline Pa 
gravel furnished and 
at various sidings 
Parish; 3,912 cu i 
an alternate, 4,605 
furnished, spot dur 
son Parish. 

New York—State 
Albany, C. H. Sells, s 
roadway, Contr. DA 
Plans deposit $5; ad 


Wisconsin—State Hy, 
surface course or crus 
11.03 mi. Elroy-New 
Hy. 80, A.F.E. 29-0 
Rd., State Trunk H 

Bids Asked 


Kansas—State Hy svernmer 
0.119 mi. F. A. 447-E sho 4 Sa 
50 ft. truss and 30 ft ‘ te bile, 
Neosho Co. , 

lif., 

Kentucky—State H - 18 
ing, draining low sur : ash., D. 
Pineville-Jensen Rd., | tM 11 er rks, Né 
Co.; 5.731 mi. Harlar Ra. eight ar 
42D(1), SP 66-32, Les *Calif., | 
surfacing 2 mi. Catlet 2 
10-85, Part 3, Boyd C 
ing 0.6 mi. West Seven: 
SP 24-245, Christian C 
resurfacing 2.261 mi., 
SN-SP 56-58; SN-SP 
Jefferson Co.; repairi: 
(patching) 6.4 mi. Lexing 
MP 34-84-a, Fayette 
under CA. 


Ala., Mo 


Bids Axked 


Indiana—State Hy 
chn., Indianapolis l gaoe**) 
pavement repairs, approx : 4 * also 2 
and Parke Counties; 8,{ i rdee Co 
road, Whitley and All ‘ l a5 
yd. on 23.17 m I 316 an 
Madison Counties; 6,8 ion Co., 
road, LaPorte Co. Plar ‘ s : uch Con 
project tay Bower tate Hous n 8.668 rer 
dianapolis, engr Cc. Moo 

Bids Asked Septem 6529. 
rarded § 


la., Mt. 


der 0307 
to J 


road 


+Virginia—Pub. Roa 
County, at office H J 
1440 Columbia Pik« pintenan 
Proj. VA_DA WR ng $l, Het Roverut 
Shirley Memorial Hy rlington and Wy v _ 
fax Counties. FWA., I {/ ee. 

Bids Asked Septem 

Delaware—State Hy. Dpt.. D 
paving 1.572 mi. FAP DAWR-? 
Sussex Co Plans der t $2. W 
ch. engr.; adv. ENR 9 

Bids As 


lowa—State Hy. Co 
Aug. 24, imprv. Proj 
M-2221, Mitchell (Co 
pair, Proj, M-1268, S$ 
8/19 

Texas—State Hy d 
bids, Aug. 10, soil cement bas sea y Garde 
2.533 mi. Red River ( 0 Ds arylan¢ 
ENR 8/19 under LB ing 4 

#Tex., Pasadena—D. L. Atkinsor 
constructing, paving 8 St 
Tex. 41-468. $200,000 
gineering Co., 1806 Milam 


. along 
Tatar t “ mit to 
FWA, Garrett b Co., to 
St., Houston. ¢ Inster, $f 
Hinnesot: 


LOW BIDDERS 


Alabama—State Hy. Dpt., Monts 
20, imprv. 14,892 mi. Coosa Co., trom 
Constr. Co., and The Georgia Roacs 
er Bldg., Birmingham, $114,70% 
ENR 8/19. 

California—State Di Hys 
Aug. 25, imprv. 6.5 m ar 
from M. W. Stanfield, 
$36,318. G. T. 
8/10—ENR 8/12. 

California—State Div. 
Aug. 27, surface é 
near Honey Lake, cons 
ft wide and 9,000 ft 
borrow from 6 to 31 in. ¢ 
mix surfacing over area 150 
long, paving 150 ft. wide area | 
with rein.-con. at each ene 
Lassen Co., from Radich & 
Leandro Bivd San Leandro 

Florida—State Rd. Dpt., Tallaasss 
26, imprv. 2.45 mi., 1.85 mi # 
Jackson Co., 2.4 mi Leon 
Calhoun Co., from J. H. Crage 
Ocala, $27,637. CD 8/15 

Indiana—State Hy. Dpt., chr. 
Aug. 24, imprv. 1.805 mi Ma: 
W. D. Vogel, 3760 E. St Ciair 5 
$55,829, est. $66,397; 0.261 m! 7 
from Raleigh Burk, Westfield alec 
apolis, $29,707, est. $50.915. Af 
8/24, imprv. 0.545 mi Madison : 
Dearborn Co., will readvertise 
ENR 8/19. 

Kentucky—State Dp' 
imprv. 3.439 mi. Metca!! 
land Constr. Co., Bur 
8/3—ENR §$/5, under 


B 
st 


McCoy, sta 


Lyndh 
North ¢ 
bse, Wily 
Tham ¢ 
weigh, wi 


Dhio — 
B8 mi, ( 


ENR CONSTRUCT! 





(Low Bidders, Cont'd.) 
sate Road Comm., Baltimore, 
868 mi. Aiken-Port Deposit 
Mion 252-2-266, Cecil Co., from 
Salisbury, $65,967. CD 8/17— 


P. Wks., Bureau 

Aug 8 Ashburton | St., S.A 
: ‘american Paving & Contracting 
" 9525 Loch Raven Rd., $25,637, CD 8/10 


NR 8/12. 


furnish, 
out 28,630 cu.y 
aring course, 
shed rock 
atment 8.1 
om Roverud 
$103,681 


.NTRACTS AWARDED 


le—Paving parkway stretches on 
ale. aend Broad Sts., widening Spring- 
| Ave. to Harbert & Cargile, Monroe Park, 
bile, $92,841. H: Fisher, city ener. 

leasanton—Yards & Docks, Navy 
a : and Constitution Ave. N.W., 
ash. D. C., paving parade grounds, Camp 
tks, NOY 6500, to Macco Constr. Co., 
eight and Ferry Sts., Oakland, $39,500. 


‘alif. San Pedro—Yards & Docks, Navy 
scat St. and Constitution Ave. N.W., 
ash, D. C., repairing road, N.O.B., NOY 
49, to Ansco Constr. Co., 2225 Atlantic Ave., 
ng Beach, $68,900. 

jorado—U. S. Eng., 1709 Jackson S&t., 
ar Neb., surfacing, Contr. 25-066-Eng-11, 
gle Co, to Brown Constr. Co., Pueblo, 
000 


9. 
Baltimore—Dpt. 
l imprv. 


Sta Hy. Dpt., St. Paul, Aug 
crane coreen, load and haul 
d. traffic, bound crushed rock 
for Maintenance Dist. 12 and 
base and bituminous surface 
mi. $P2302-06 (Trunk Hy. 16-9), 
Bros., Spring Grove $55,175 
respectively. CD 1/27—ENR 


Florida—State Rd. Dpt., Tallahassee, imprv. 
mi. Work Order 0407, and 1.135 mi. Work 
der 0307, Henry Co., and 4.902 mi. Glades 
to J. H. Craggs Constr. Co., Ocala, 
382¢**17.8 mi. Citrus Co. and 17 mi. Lake 
“also 2.95 mi. De Soto Co., and 2.05 mi. 
rdee Co., and 8.298 mi, Highland Co., to 
J. & W. L. Cobb, Inc., Box 977, Ocala, 
316 and $111,022 respectively***15.417 mi. 
rion Co., and 12.57 mi. Madison Co., to 
uch Constr. Co., Dothan, Ala., $36,462 and 
8,668 respectively***6.165 mi. Bay Co., to 
C. Moore Constr. Co., Inc., Panama City, 
529. Grand total $361,379. Bids 8/26, 
rarded 8/27 CD 8/18. 
la., Mt. Pleasant—Bd. Supervs., Henry Co., 
mintenance surfacing various secondary roads, 
Roverud Bros., Spring Grove, Minn., $41,- 
). Bids 7/28, awarded 8/19. CD 7/16— 
wR 7/22. 
ansas—State Hy. Dpt., Independence, 
prv. 6.257 mi., Montgomery Co., to Harry 
nery, Ottawa, $61,808. Bids 8/18. CD 8/15. 
Kansas—State Hy. Dpt., Topeka, single as- 
t surface treating 34.4 mi. and stabilizing 
i single asphalt surface treating 4 mi. 
NR 6, Reno Co., to Broce Constr. Co., An- 
ny, $51,559 and $83,728 respectively. 
rarded 8/19. CD 8/12—ENR 8/19, under 


Louisiana—U. S. Eng., 25 St. and Avenue 
Galveston, Tex., concrete paving, Vernon 
rish, to W. R. Aldrich Co., Kalwrah Univer- 
y Gardens, Baton Rouge, approx. $72,000. 


aryland—State Roads Comm., Baltimore, 
ding, drainage, macadam surfacing 1.626 
along section of hy. from Blue Ridge 
mit to Pen Mar, Highfield Rd., Washing- 
bh Co., to saomas Bennett & Hunter, West- 


mster, s 


innesota—State Hy Dpt., St. Paul, 
pry. 34 mi. SP. 4009-08 (Trunk Hy. 
1), to J Roth Constr. Co., 350 West 
ho St. St. Paul, and W. O. Breske, 1111 
Ave. S.E Minneapolis, $58,141. Bids 
(, CD 8/4—ENR 8/12, 

linn., Wheaton—Traverse Co., maintenance 
veling various roads, Jar 
heaton, $29,200. oo 
Nev., Hawthorne—Yards & Docks, Navy 
: 18 St. and Constitution Ave. N.W., 
ne : prow a er NOY 6726, to Gib- 
hs & Reed an . C, : 
i $246 000. Compton, P.O. Box 
New Jersey—U. §. 
y York 5 


Gson Co 


—U. Eng., 120 Wall St., 
N. AY., roads. grading. draining, 
Lyndl to V. Giancarlo Co., 233 Thomas 
syndhurst, 


North Carolina—v. S. Eng., 308 Custom- 

om Imington, ae bg Iden, 982-44-14, 

+ 6. to F, ; line, Fairview, Rd., 
sigh, under $100,000. Awarded 8/14 

ee — State Hy, Dpt., Columbus, imprv. 

=u. Clinton Co., to Clinton Constr. Co., 

gt $33,411, est. $33,500°°*5.171 mi, 

to Boyd & Cook Co., 801 Gas & 

s.. Dayton, $51,106, est. $51,120 

Van Wert Co., to J. A. Ross Ce., 

peter Ave. N., Chicago, Ill., $52,825. 

98,400 *0.442 mi. Wayne Co., to Holmes 

b Palmer St., Wooster, $85,476, est. 

irand total $172,318. Bids 8/17. 

bids Aug. 17, imprv. 3.094 mi. 

-.263 mi. Coshocton Co. Cancelled 

_ been received Aug. 17, imprv. 

‘Uer and Clermont Counties. CD 


. Meveland—Ba. Comrs. Cuyahoga Co., 
1 urfacing Pleasant Valley Rd.. 
Asphalt & Paving Co., 13125 


Sbaher Sq Cleveland, $39,392. Est. $40,300 
CD s/5—ENR », i2 

Oklahoma—State Hy. Comn., Oklahoma City. 
grading, drainage, asphalt .surfacing 13.533 
mi. State Hy. 33 west of Locust Grove, Mayes 
Co., to General Constr. Corp., Perrine Bidg., 
Oklahoma City, $39,194, est. $43,000***grad- 
ing, concrete paving 0.409 mi. Franklin Ave., 
in Shawnee Pottawatomie Co., to Lewis Constr. 
Co., Muskogee, $36,713, est. $40,000*%** grading, 
drainage, gravel surfacing 10.78 mi State 
Hy. 44 from Foss to Dill City, Washita Co., 
to J. H. Thomson, 204 N.W. 33 St., Oklahoma 
City, $241,651, est. $250,000. Grand total $317,- 
558. Bids 8/17, B. E. Clark, Capitol Office 
Bldg., Oklahoma City, engr. 


Oregon—State Hy. Comn., 
12.9 mi. Malloy Ranch-Hooker 
I. O.N. Hy. SN-U-FAS 32-B 1, 
rein. con. bridge, Malheur Co., to 
Knudsen, 319 Bway., Boise, Idaho, $348,823 
***0.27 mi. Lane Co., to Glenn W. Hord, 
Eugene, $40,735***4.9 mi. Clatsop and Tilla- 
mook Counties, to Rogers Constr. Co., Day- 
ton, Wash., $84,750. Grand total $474,308 
Awarded 8/23. CD 8/16. 

Washington—State Hy Dpt., Olympia, 
imprv. 11.5 mi. Yakima and Benton Counties, 
to M. J. Kuney, Hutton Bidg., Spokane, 
$128,302. Bids 8/24. CD 8/19. 

+Washington—U Ss Eng., 800 3 Ave, 
Seattle, Zone 4, roads, streets, Grant Co., to 
Woodworth & Co., and Macdonald Bidg. Co., 
Moses, $200,000. 

+Washington—U. §& 
Seattle 4, surfacing 
Co., to R. L. Batr, 


Salem, imprv. 
Creek Sect. 
also 84 ft 
Morrison, 


Enég., 800 3 Ave., 
roads, streets, Spokane 
1120 Ide Ave., Spokane, 

Ont., Port Arthur—Street paving, to Tom- 
linson Bros., Ltd., 21 E. King St., Toronto, 

Ont., St. Catherines—Paving Carleton St. 
from Ontario to Johnson Sts., day labor 
$33,365. B. F. Lamson, City Hall, engr. 

Ont., St. Thomas—Dpt. Munitions & Sup- 
ply, Ottawa, resurfacing road and apron at 
parade ground at No. 1 Technical Training 
School, to Cornell Constr. Co. Ltd., 74 Dundas 
ee Brantford, about $40,000. CD 8/20—ENR 
8/26. 


Ont., Toronto—Leaside Co., 2,160 ft. of 28 
ft. concrete pavement Wicksteed Ave be- 
tween Brentwood Rd. and Leslie St., to Ray 
ner Constr... Ltd., 29 Commercial St., Leaside, 
$37,641. R. V. Burgess, Bessborough Dr., 
Leaside, clk. 


Ont., Welland—Approx. 2,800 lin. ft. 30 ft 
concrete pavement, curbs, gutters, to Scott- 
Jackson Ltd., Evans Ave., Box 38, New Toron- 
to, $48,241. C. L, Carlson, city engr. 

Quebec—Province of Quebec, Quebec City, 
reconstruction 4 mi. road on way to Charles- 
bourg, in Lovetteville, day labor, $35,000, E 
Gohier, Dpt. Hys., Quebec City, engr. 

Quebec—Province of Quebec, Quebec City. 
% mi. roadway from Sillery to Quebec 
Bridge, in Sillery, to Union Quarries Paving 
So. .. 48 Second Ave., Quebec City. E 
Gohier, Dpt. Roads, Quebec City, engr. 

Quebec—Dpt. Roads, Quebec City, grad- 
ing, graveling 4.5 mi. Hy. 11, between 
Piedmont and Mt. Rolland, to Belmont Constr. 
Co. Ltd., 679 Belmont St., Montreal, $550,000. 


Que., Arvida—Aluminum Co. of Canada, 
Ltd., Sun Life Bldg., Montreal, road recon- 
struction, day labor, $67,000. 


Que., Montreal—J. A. Mongeau, municipal- 
ity clk., concrete sidewalk on Peel St. from 
Sherbrooke St. to Pine Ave., to Chas. Duran- 
ceau Ltd., 5847 Hamilton Ave., $31,020. J. 
Brousseau, City Hall, engr. 

Que., St. Laurent (Postal Dist. Montreal) — 
H. Lapointe, municipality clk., 14 Church St., 
street imprvs. and sidewalk, pavement 
curbs, day labor, $56,000. 


EARTHWORK, WATERWAYS 


PROPOSED WORK 


Calif.. Long Beach—Strengthening water- 
front protection works for erosion control. 
$75,000. G. E,. Baker, City Hall, engr. 


Ia., Denison—Crawford Co., surveys flood 
control, incl. shortening Boyer River from 34.5 
mi. to 20.5 mi., and moving 1,500,000 cu. yd. 
dirt, $25,000. W. J. Wearmouth, Denison, co. 
engr. CD 6/30—ENR 7/8. 


Neb., North Platte and Grand Island—Butf- 
falo Co. (Kearney), Hall Co. (Grand Island) 
and Merrick Co., (Central City), irrigation pro- 
ject covering 450,000 acres land. $100,000. 


% Tex: Rio Grande City — International 
Boundary Comn., c/o J. C. Lytel, proj 
engr., Farmer Bank Bldg., San Benito, 90 ft 
high earthern dam across Los Almos Creek. 
near here. $6,853,009. J. L. Burkholder, Sr., Sar 
Benito, engr. C. M. Ainsworth & Alf. Tamm, 
Harlingen, consult. engrs. 


Sask., Regina—Dom. Govt., Ottawa, Ont., 
development of Wascana Waterway, Prairie 
Farm Bd., 810 McCallum Hill Bldg., engr. 


N. 8S., Canso—Dom. Government, Ottawa, 
Ont., dredging harbour, constructing break- 
water at False Passage entrance to harbour. 
360,000. Dpt. P. Wks., Ottawa, Ont., engr. 


CONSTRUCTION REPORTS © September 2, 1943 


BIDS ASKED 
Bids Asitd Seplember 9 
la., Calamus—Bid. Supervs. Clinton Co., Court 
House, Clinton, outlet ditch, cleaning ail open 
ditches in Drainage Dist. 7, 164,289 cu. yd. earth 
and 280 yd. rock exav., near here. Over $25,- 
000. H. O. Paulsen, Clinton, engr. 


Bids Asked September 15 


+California—Bureau of Reclamation, Dpt 
Interior, Denver, Colo., furnishing, del 2 
guide engagement indicators, 2 for river out 
let coaster gate, 2 for coaster-gate lifting 
frame and 28 for coaster-gate slot closures 
for installation on outlet works coaster gate 
lifting frame and gate-slot closures to be 
installed at Shasta Dam, Kennett Div., Cen 
tral Valley Proj., Spec. 1704-D. 

Bids Asked September 27 

+Washington—Bureau Reclamation. Yakima 
earthwork, concrete lining, structures from Sta 
2884 plus 75 to Sta, 3314 plus 40 and Wasteway 
5 at Sta. 3253 plus 34.73. Yakima Ridyve Cana! 
Roza Div., Yakima Project, Spec. 105s, 6 1 
northwest to 1 mi, east of Sunnyside 


Bids Asked 


+Massachusetts—U. S. Eng., 31 St. James 
Ave., Boston, (selected bidders), dredging. re 
pairing structures, No. 19-023-44-Neg-32, Suf 
folk Co. 


LOW BIDDERS 


+Illinois-Missouri—tU SS. Eng 816 U 
Courthouse & Customhouse, St. Louis, Zone 2 
Mo., Aug. 10. bank protection, timber piling 
clump dikes along Mississippi river, Neg. No 
23-065-44-18, to Patton-Tully Transportatio 
Co., P. O. Box 1133, Memphis, Tenr Est 
about $100,000. 

Okla., Oklahoma City—City, Bluff Creek 
Canal, from Lippert Bros., Oklahoma (‘ity 
$234,960. V. V. Long & Co., Colcord Bidg., 
engrs. 


CONTRACTS AWARDED 


+Arkansas—U. S. Eng., 300 
Rock. repairing Levee Dists. 
way Co., and Levee Dist 9, Pope Co., 
Downs, Tyronza, $50,000 each. 

+California—U. S. Eng., 74 New Montgomer)s 
St., San Francisco, bank protection of river 
Spec 1074, central California, to Howson 
Bros., Las Animas Ave., Gilroy. Awarded 
8/23. 

Calif., National City—California Water & 

Telephone Co., 300 Montgomery St., San 
Francisco, Sweetwater Falls concrete arch dam 
across Sweetwater River, San Diega Co. to 
Macco Constr. Co., 815 Paramount Blvd., Clear- 
water, $1,114,890. Bids 8/14. CD 8/24—ENR 
8/26 under LB. 

+Illinois—U. S. Eng., 816 U. S. Courthouse 
and Customhouse, St. Louis, 2, Mo., repairing 
levees, about 99,000 cu. yd. earthwork, Monroe 
ind St. Clair Counties, and rebuilding levees 
at various locations, Neg. 23-065-14-22, to Jos 
Pohl, Nevada, Mo. Est. under $100,000. Bids 
8/16. CD 8/16. 


Ont., Beachvile—Gypsum Lime & Alabas- 
tine, Canada, Ltd., 50 Maitland St., Toronto, 
excavating 250,000 cu. yd. rock and earth, to 
King Paving Co., Ltd., 6th Line, Oakville, 
about $100,000. 

Que., Valleyfield—Montreal 
710 Victoria Sq., Montreal, retaining wall, 
ete.,. to Anglin-Norcross Quebec, Ltd., 893 
Sherbrooke St. W., Montreal, $33,000. Est. 
$35,000. CD 8/4—ENR 8/19. 


UNCLASSIFIED 


PROPOSED WORK 


+California — CONSTRUCTION — Uv. § 
Eng., 74 New Montgomery St., San Fran- 
cisco, construction at military installation 
San Francisco Co. Approx. $3,000,000. 
+California—RAILROAD SPUR—U. S. Eng 
74 New Montgomery St., San Francisco, raii- 
road spur, Job No. 973-1, San Francisco Co 


+Fla., Jacksonville—NAVAL AIR STATION 
IMPROVEMENTS—Yards & Docks, Navy 
Dpt. 18 St. and Constitution Ave. N.W., 
Wash., D. C., enginecring services by Lock- 
wood Greene Engineers, Inc., 10 Rockefeller 
Center, New York, N. Y., in connection with 
oe 5947, naval air station imprvs., NOY 
7358. 

Illinois-Missouri—PIPELINE—Ajax 
line Corp., Nat'l. Bank, Tulsa Bldg., 
Okla., constructing, completing 10% in. pipe- 
line across Mississippi River from Madison 
Co., IiL, to St. Charles Co., Mo. $25,000. 

+Kansas—I MPROVEMENTS—U. S. Eng.. 1% 
E. 17 St.. Kansas City, Mo., imprvs., Cowley 
Co. Under $500,000. 

Louisiana—OIL PIPELINE—The Tide Water 
Associated Oil Co., Mellie Esperson Bldg., in- 
stallation, maintenance 7 in. pipeline to cross 
Tante Phine Pass, Plaquemine Parish. 

Louisiana—OIL WELL—Dancigerr Oil Co.. 
W. T. Waggoner Bldg., Ft. Worth, Tex., oi! 
well, Evangeline Parish. 

Louisiana—OIL WELL—H. G. Nelms & As- 
sociates, Shreveport, developing deep test oi! 
well, Concordia Parish. 


Bway Littl 
8 and 7, Cor 
to James 


Cottons, Ltd, 


Pipe- 
Tulsa, 


15 





UNCLASSIFIED (Proposed Work, Cont'd.) Tex., El Campo—OIL WELL—Jack F B. C., Vancouver—wH 

Louisiana—OIL WELL—Triangle Drilling monesine & Associates, El Campo, drilling, Mancheons, Ltd., Coal H 
Co., Ardis Bldg., Shreveport, drilling, develop- eveloping 4,000 ft. oil well let, wharf, etc. 35.000 
ing deep oil well, Bossier Parish. : Tex., Encino—O1L WELL—Union Oil Co. of Man., Winnipeg—PARK 

Louisiana—OIL WELL DRILLING BARGE, C4lifornia, [ nited Gas Bidg., Houston, develop- city park and_ sports 
etc.—The Texas Co., 919 St. Charles St., New ‘nS new 10,000 ft. oil well test. Kingsway and Victoria 
Orleans, installations, maintenance drilling and Tex., Fairfield—OIL WELL—Wheelock-Col- N. B., Blissville—iIMp; 
boiler barges, appurtenant structures for drill- lins, Fairfield, developing new 6,000 ft. oil Transport, Ottawa, Ont 
ng exploratory well for oil production, Iberia well, 25,000. velopment, $200,000. 


Parish ‘Tex., Friendswood—OIL  WELL—Humble N. B., Moncton—IMp 
La., Shreveport—OILWELL—C. H. Bigby & Oil Co., Humble Bidg., Houston, drilling, minion Govt., Ottawa, Or 
Associates, Ardis Bldg., Shreveport, develop- casing, developing deep test oil well. 200,000. Dpt. Transport, < mt a gel 
ing oil well, Natchitoches Parish. d Tex., Gonzales—OIL WELL—Amerada Pe- _N. S., Pugwash—WwHai 7 alif., 
Mass., Haverhill—RAIL SALVAGE—City, troleum Corp. and Alder Oil Co,, Esperson Govt., Ottawa, Ont., wha oL—Yards 
City Hall, street car rails removal on certain Bidg., Houston, drilling, casing, developing facilities $35,000. Engir Constitut! 
streets, $86,000. Morse, Dickinson & Goodwin, oil well. 25,000. Development & Rehabil sbat trainiz 
25 Washington Sq., engrs. Tex., Haskell—OIL WELL—Humble Oil &  [4%: James I. Be 
Minn., Austin—IMPROVEMENTS—City, J. Refining Co., Humble Bidg., Houston, drilling, Que., Gaspe—PARK | VEVP, 300. 
H. Welland, clerk., imprvs., involving 300,000 casing, developing oil well. Province of Quebec, Queb oe, eee alif., wast 
cu. yd. grading, administration bldg., etc. Tex., Helena—OIL WELL—Clark & Cow- Gasperian National Park <r de ards & Dot 
Over $75.000 E. B. McDonough & A. W. den, et al, Karnes City, drilling, ane Dpt. Lands & Forests, « 6 gtion Ave. 
Nelson, 335 Minnesota St., St. Paul, engrs developing deep test oil well. Saskatchewan—RADIO | na in jek or" 
"T) 2/2/49.__-EN /4/ how ) R iE \ ¢. 8 
ot eae. Sere hanna Tex., Henrietta—OIL WELL—Consolidatea Dom. Government, 01 eyes 
Minn., Marshall — IMPROVEMENTS — Oil Co., c/o Oil Twr. Pet. Bldg., Dallas, range stations at Saskat Nor alif.,Oak 
Municipal imprvs Over $25,000 P. Cc. Bet- drilling 6,840 ft. oil well. ford and Lloydminster 6 SsTEM—Yar 


tenberg & Co., 1437 Marshall Ave., St. Paul, dad Trans-Canada Airlines, 3° i; Constitut! 
aaa p : Tex., Hillister—OIL WELL—Humble Oil treal, Que., engr. nkler syst 


. . ea Sa Co., Humble Bldg., Houston, developing oil : rikin 
+Nebraska — IMPROVEMENTS — U. S. well 25,000. noe a ae oe 
cng 705 g ) Ss 3 n ‘'s., "= AS %. D 
Seuteee an ah om Pn eee a Tex., Hull—OIL WELL—General Crude Oil : +Connectict 
. rt ed Co., Esperson Bldg., Houston, drilling, develop- Bids Asked Sep sireraft D 
+#Nebraska—IMPROVEMENTS—U. §S. Eng ing 9,000 ft. oii well test. Sask. Wuliveee—COA! oe J 


709 Jackson St., Omaha, imprvs., Pag sk ti 
once oO ee — Tex., Lamesa—OIL WELL—Seaboard Oi] Munitions & Supply, Otta t hangar, | 
ae : panini emeanine oe . Co., Commerce Bldg., Houston, drilling, de- pound, one half double har r St, Bri 
+Nebraska—IMPROVEMENTS—U. 8S. Eng,., veloping new deep test oil well. $25,000. on hangar, etc., for Dpt. N I ae ; rt Kahn 


709 Jack St., Omaha, mprvs., bidgs., oO ra, oe 90.0 ~ >, 34 
ON eee a oo a Tex., Leesburg—OIL WELL—H. Moss, et al, sua 7s , 
ae : >ROVEMENTS ist Natl. Bank Bidg., Dallas, drilling, casing, Bids Asked Septer tt 
—s ee ae en ce me a ao developing deep test oil well. #Conn., Windham—AaAIRPo! onn., ae 
—Yards & ocks, f vy ” st. anc , Sete _ : Sai nly, 50 
stitution Ave. N.W., Wash., D. C., engineer- Tex., Louise—OIL WELL—W. Stewart nautics Admin. Box 636, LaG Field a iin. ft. 
ing services by Lockwood Greene Engineers, Boyle & Assoc., State N. Bank Bldg., Houston, Jackson Heights, N. Y., air} earing, gr ets, to He 
Inc 10 Rockefeller Plaza, New York, N. Y., developing new 6,150 ft. oil well. ing, a "sie" ae extension SE, Wash 
imprvs., in connection with NOY 5 : Tex., Loulse—Ol1L WELL—Salt Dome Oil hater get rae - ep i ry Hall, en 
N. C., Gastonia—IMPROVEMENTS—Harry 9. of Houston, Esperson Bldg., Houston, " ae ees, ; Florida—C. 
Rutter, city mgr., making plans, imprvs. $200,- drilling, casing, developing new 5,500 ft. oil N. S., Sydney — IMPROVEMENTS — 1 verside Ave 
000 P. T. Withers, city ener well. Transport, Ottawa, Ont addr 7 pbhing, exe: 
i ee ity—SWIMMING POOI Tex., Matagorda—OIL WELL—Tidewater imprvs., grading, base constructior Ballenger 
mienactont i ae Cok $30,000. , - Associated Oil Co., M. Esperson Bldg., Hous- con. bombing up and park eas Z arded 8/19 


‘ ton, 11,000 ft. test oi yell. and road construction, abou ae 
Tenn., Memphis— AIR TERMINAL — W. oF ee a Florida—F 
Chandler, mayor, Court House, air terminal, Tex., Menard—OIL WELL—C. H. Murdock Bids Asked September 1 west 0 


Mud Island. & Assoc., Menard, drilling, developing oil well. New York—ELECTRICAL iL 330° aan 
Tenn.. Nashville — CONTROL TOWER, Tex., Merkel—OIL WELL—Lewis Produc- tauqua - Cattaraugus Blect: "0-Oper 0.000. ae 


c.—Na - ‘hattanooga & St. Louis tion Co., Milam Bldg., San Antonio, drilling, Inc., Cherry Creek, 103 
Ry oR L Sehnia, = venet.. 030 Bway., fur- developing 2,750 ft. oil well. eines eee = Z } ita Counties priestte-e 
nishing, installing control tower and control Tex., Midfleld—OIL WELL—Sun Oil Co., & Dayton ©. engra = cllaneous 
sys. from Glencliff, near Nashville to Chat- First National Bank Bldg., Dallas, 11,000 ft. anes, APES notre nee! States Co! 
tanooga, $500,000 oil well test. Bids Asked Senteml« a 


ne 1, unde’ 

Texas—OIL WELL—Cardinal Oi! Co., Stam- Tex., Mineral—OIL WELL—H. E. Dirks & +Alabama—IMPROVEMENTS +Florida—R 

ford, drilling, developing deep test oii well, Associates, Beeville, drilling, developing new Grant St. west of Westwood Ave., Ja 
Jones Co 8,000 ft. oil well test. imprvs., bldgs., etc., Tnv , ? 


~ 7. 2 " g ; . to Cleary 
Texas—OIL WELL—Cities Service Oil Co., Tex., Monahans—O!IL WELL—Stanolind Co. Extended date. CD est Palm 1 


M. Esperson Bldg., Houston, 8,000 ft. oil well Oil & Gas Co., Fair Bldg., Fort Worth, Bidg Asked 

test, Harris Co 6,500 ft. test oil well and storage facilities +New Hampshire—-WHARF—U. § g (Mlorida—1 
Texas—OIL WELL—Dirks Bros. et al, Bee- Tex., Mt. Vernon—OIL WELLS—Gulf Oi! St. James Ave., Boston, Mass (s 

ville, drilling, casing, developing new 7,700 Co., Gulf Bldg., Houston, drilling, develop- bidders), concrete, timber what 

ft. test oil well, Bee Co ing 1 or more oil wells. Over $25,000. 19-023-44-NEG 37, Rockingham ‘ 


Texas—OIL WELL—Humble Oi] & Refining Tex., New Ulm—OIL  WELL—Sinclair | *Texas—END-LOADING RAMPS Oe eae 
Co., Humble Bldg., Houston, drilling, casing, Prairie Oil Co., Fair Bldg., Fort Worth, drill- S. Eng., Fort Sam _ Houston, er ng s : 
developing 10,500 ft. oil well, ete ing, developing deep test oil well. ramps, bldgs., facilities, etc., Corye *Fla., Jack 


ee PArTG . ris & Doc 

Texas—OIL WELL—Magnolia Petroleum Tex., O’Brien—OIL WELL—Humble Oil & ,, Texas—IMPROVEMENTS—U. 8S. Eng. ¢ aa He 

Co., Esperson Bldg., Houston, and J. S. Aber- Refining Co., Humble Bldg., Houston, drilling, St. and Avenue F, Galveston, imprys. addr rons exten 

crombie, drilling, casing, developing new 13,- developing oil well. — Sol. 359-44-C2 , right & So! 

500 ft. test oil well $25,000. Tex Pearl — ; Over 25 

- and—OIL WELL—Rowan Drill- Irc_t ¢ +11, “hie 

Texas—OIL WELLS—Standard Oil Co. of ing Co., Commerce Bldg., Houston, drilling. bigs cep orl ~ ill mcd ferme . e 
Kansas, Esperson Bldg., Houston, drilling, easing, developing new 7,000 ft. oil well Eng., Fort Sam Houston, motor 8 


developing deep test oil wells Willmar Field, $25,000 Bell Co. ation fa 


Willacy Co Tex,, Sejita—OIL WELL—H. W. Bass & Tex., High Island—OIL WELL DERRICKS thony Ave. 

Tex., Alice—OIL WELL—W. L. Goldston, Transwestern Oil Co., Milam Bldg., San An- ~Stanolind Oil & Gas Co., Es) 78 Dear' 
et al, drilling, casing, developing 5,600 ft. tenio, drilling, developing new 6,000 ft. test oil Houston, replacement 25 o +Kansas— 
test oil well. well. well derricks. Over $40.0 s., Kans 


Tex.. Alice—OIL WELL—Magnolia Petrol- Tex., Smiths Point—OIL WELL—Standard , > to An 

eum Co., Esperson Bldg., Houston, drilling, Oil Co. of Texas, Petroleum Blidg., Houston, ow See "under § 

developing new 7,000 ft. oil well drilling, developing 9,500 ft. test oil well. +Calif., Alturas—AIRPORT— Nero than 1 

wan aie antic i 500 St., Sar r i. sas = 

Tex., Angleton—OIL WELL—Earnest Cock- Tex., South Buckeye—OIL WELL—United a 5 ae ees Toes Scan. A. Sol ail St. K 

rell & Assoc., N. Esperson Bldg., Houston, North "& South Development Co., M. Esperson AEE “sh Sa Rd., San’ Marino, $144,770 ron Co., 

3.500 ft. of] well Bldg. re =e casing, developing a naaae a fai a cee Bg ig, Kansa 
9,91 . test oil well. ’ = - tte? Wiicsiaa ‘ q 

Tex., Belknap--OIL WELL—Belfast O1! Co., Bros., Rt. 4, Box 2220, Sacramento, 49] tl *Kansas— 

Wichita Falls, 5,100 ft. oil well Tex., Three Rivers—-OlIL WELL—H B. +Fia., Titusville-Cocoa -AIRPO! N St, K 

Zachry & Associates, P. O. Box 596, San re ie Admin., Municiy rport ekinson C 

Tex., Cadena—OIL WELL—tTaylor Refining Antonio, drilling, casing, developing new Atlanta, Ga., Aug. 5. airport grading, trom m & Ra 

Co.. Taylor, drilling, casing, developing new 7,500 ft. oil well. Simpson Constr. Co., Daytona Be 


6,250 ft. of] well a cehenae Monae 
Tex., Tyler—OIL WELL—Skelly Oil Co., M. paving, oases. ey 7 la 

Tex.. Canton—OIL WELL—Superior Oil Co Esperson Bldg., Houston, developing 10,000 va \e 5 2 

of California, Marshall, drilling, developing ft. test oil well. +Louisiana—IMPROVEMEN rs 

saree Tex., Waelder—OIL WELLS—H. H. Cofiela 2) St. and Avenue Fr. ea ttc 

5 " as os hen (LLS—H. « ( @ u ic. o. 359 

Tex., Carthage—OIL WELL—Feazel & Kin- & Associates, Luling, skidding rig and drill- oe achat Pollard 

sey, Commercial National Bank  Bldg., ing, developing 2 new oil wells ; 1000. 


Shreveport, La., 6,000 ft. test oil well. - aati sli ane eines about $30,000. CD 8/16, under R 
ex., chita Falls— 4 TELL—A R r ‘ood ORT 
Tex., Cistern—OIL WELL—Continental Oi! Dillard & Associates, Wichita Falls, drilling qN. ims er i . Fi 
Co., Eagle Ford Bldg., Dallas, 8,000 ft. oil 5,800 ft. oil well. $25,000. H wate. or Y., Aug, 27, airport 
well, necessary piping for water used in drill- wees, y a “G and V 
ing, storage faciities for field x11. $25 000 Tex., Whitharral—OIL WELL—Woodley Grand View Co,, 2. 5.699 ) $353 
Petroleum Co., Levelland, drilling, developing Vernon, N. Y. (1) 7 AY 9/98. 
Tex., Concord—OIL WELL—Carter-Grage 6,200 ft. ofl well, $25,000. 2) $568,699. CD 8/23—E : 
Oil Co., Palestine, drilling, developing 5,000 
ft. oil well Tex., Zella— OIL WELL—Quintana Petrol- CONTRACTS AWARDED 
eum Corp., Starling Bldg., Houston, drilling, > 
+Tex., Corpus Christi— NAVAL AIR STA- easing, developing oil ail, +Alabama—IMPROVEMEN : 
TION IMPROVEMENTS — Yards & Docks : Grant St. west of Westwood se il 
Navy Dpt., 18 St. and Constitution Ave. N.W., +*Wash., Spokane — AIRPORT RUNWAY — imprvs., bldg., Inv. 569, 41-35, Mow” 
Wash., D. C., engineering services by Harvin Civil Aeronautics Admin., Boeing Field, Se- to Foster & Creighton Co., American "® 
Moore & J. E. Ward, 2008 West Alabama —. a. 8, ae ft. runway, extens. 2 Bank Bldg., Nashville, Tenn. Bids 
Ave., Houston, in connection with comple- others at Deer Park Airport, near here. , PRAINING FOF 
tion NOY 5945, naval air station imprvs., - +Alabama— MOCK war a 
NOY 7246 Puerto Rico—HYDRO-ELECTRIC PROJ- TIFICATIONS—U. S. Eng — 
4 ECT—Puerto Rico Water Resources Auth. of Westwood St., Mobile, ~™ a , 
Tex., Danbury—OIL WELIL—Rowan Drill- plans hydro-electric project on Coanillas fortifications, Inv. 569-44- va 
ing Co., Commerce Bldg., Houston, 4.000 ft River, generating about 61,000.000 KVH elec- Henderson, Black & Green © * 
test oil well. tric energy a year. $6,000,000. $40,000. Bids 8/12. 
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LATIN AMERICA (Cont'd.) 

the U. 8. $350,090; Cuautla Municipal Govt., 
Palacio Municipal, Cuautla, plans expanding, 
imprv., Water and drainage sys., recondition- 
ing streets and build spa at Amillcingo, 
$615,000. 


Mexico, Cordoba, near Vera Craz—Imopex, 
S. A., c/o A. Campoamor & F. Ramirez, 
Mexico City, plans dehydration plant, $100,000. 


Mexico, Mexico City—Mexican Fed. Govt., 
Ministry of Communications & Pub. Wks., 
plans 7 mi. drainage tunnel in flood preven- 
tion proj... et« $3,000,000 plans earthern 
and rein.-con. water storage reservoir to pro- 
vide outlet for excessive rainfall in city, 
£° 500.900, 

Mexico, Mexico City—Mexican Petroleum 
Co., Pemex, c/o E. Buinsastro, plans con- 
struction, equipping 100 octane gasoline re- 
finery plant, $2,000,000: plans plant unit to 
manufacture by-products of high-octane gaso- 
line mfg. plant, $500,000. 

Venezuela—Colon Development Co., Ltd., 
Caribbean Petroleum Co., Ltd., subsidiaries 
of Royal Dutch Shell Co., Caracas, plans ex- 
pansion oil pipeline facilities in republic of 
Venezuela. 


Venezuela—Lago Petroleum Corp., Creole 
Petroleum Co subsidiaries of Standard Oil 
Co. of New Jersey, 26 Bway., New York, 
N. Y., U. S. A., plans expansion of crude oil 
pipe line facilities. 


Venezuela—-Sinclair Oi] Corp., Gulf Bldz., 
Houston, Tex., U. S. A. (parent organization), 
large oil refinery plant at Seaboard Terminal. 


ne a AR SARE 


PUBLIC BUILDINGS 
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PROPOSED WORK 


+California—Fub. Housing Auth... NHA, 785 
Market St., San Francisco, plans by Blanch- 
ard, Maher & Ward, 369 Pine St., San Fran- 
cisco, family dwelling units, Calif. 4745. CD 
8/11—ENR 8/19. 


+California—Pub. Housing Auth. NHA, 
785 Market St., San Francisco, plans by W 
Soule & J. F. Murphy, 116 E. Sola St., Santa 
Barbara, dormitory units, Calif. 4753. cD 
8/11—ENR 8/19. 


+California—Pub. Housing Auth., NHA 785 
Market St., San Francisco, plans by C. H. 
Widdows, 327 E Channe! St., Stockton, 
trailer units, Calif. 4743 and Calif. 4757; 
plans by J. U. Clowdsley, Exchange Bldg., 
Stockton, dormitory accommodations, Calif., 
4744: plans by E. G. Ernst, 561 E. Harding 
St., Stockton, family dwelling units, Calif 
4741 and Calif. 4756. CD 7/27—ENR 7/29. 

+California—Pub. Housing Auth., NHA, 785 
Market St.. San Francisco, plans by L. F 
Starks, Monadnock Bldg., San Francisco, 
family dwelling units, Calif. 4760. CD 8/20 
—ENR 8/26 

+California—Pub 
Market St 


Housing Auth., NHA, 785 
San Francisco, plans by J. UW. 
Clowdsley, Exchange Bidg., Stockton. dormi- 
tory units, Calif. 4748 CD 8/2—ENR 8/5 


+California—Pub. Housing Auth., NHA, 785 
Market St., San Francisco, plans by Jos. 
Losekann, 311 E. Market St., Stockton, family 
dwelling units, Calif. 4742 


+California—Pub. Housing Auth., NHA, 785 
Market St., San Francisco, plans by Marsh 
Smith & Powell. Architects’ Bldg., Los Angeles 
and J. Dewey Harnish, 212 E. B St.. Ontario, 
family dwelling units, Calif. 4758. CD 8/19— 
ENR 8/26. 

+California—Pub. Housing Auth., NHA, 785 
Market St.. San Francisco. plans by Geo 
Adams, 2430 Cascadia Dr.. Glendale, dormi- 
tory accommodations. Calif. 4759. CD 8/19— 
ENR 8 ‘26 

*California—Pub. Housing Auth... NHA, 875 
Market St San Francisco, plans by Kent 
& Hass, 525 Market St.. San Francisco, family 
dwelling units. Calif. 4754 and dormitory ac- 
commodations, Calif. 4755. CD 8/16—ENR 8/19 


+California—vU. S. Eng., 74 New Montgomery 
St.. San Francisco, bldg.. No. 1106 San Fran- 
cisco Co. 

*+California—U. § Eng.. 74 New Mont- 
gomery St., San Francisco, bldg. addns.. al- 
terations, Job No. 1088, San Francisco Co. 


#California—U. S. Eng., 74 New Montgom- 
ery St., San Francisco, bldgs., Siskiyou Co. 
Over $1,000,000. 


*Calif.. Alameda—Home Owners’ Loan Corn.. 
Pacific Bldg., San Francisco, plans by L. S 
Mostas, 2957 Jackson St., San Francisco, con- 
verting residence at 2015 San Antonio Ave., 
into 3 living units, No. W4D-95. $6,000. 


+Calif., Berkeley—Home Owners’ Loan Corp., 
1440 Bway, Oakland, Zone 12, plans by Rey- 
nolds & Chamberlain, 564 Market St., San Fran- 
cisco, converting residence into living units, 
No. W4B-113. Over $5,000. 


+Calif., Berkeley— Home Owners’ Loan Corp., 
1440 Bway., Oakland, Zone 12. plans by Rey- 
nolds & Chamberlain, 564 Market St.. San 
Francisco, converting residence at 2701-3-5 
Grant St., into living units. Over $5,000. 

+Calif., Oakland—Home Owners’ Loan Corp 
1440 Bway., Zone 12. plans by L. S. Mosias, 2957 
Jackson St., San Francisco, converting resi- 
dence at 432 Lagunitas Ave., into 4 living units, 
No. W4B-1002, $8,000. 
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¢Calif., Oakland—Home Owners’ Loan Corp.. 
1440 Bway., Oakland, Zone 12, plans by Rey- 
noids & Chamberlain, 564 Market St., San Fran- 
cisco, converting residence at 715-17 Peralta St., 
into living units, No. W4B-1010. Over $5,000. 


+Calif., Oakland—Home Owners’ Loan Corp., 
Pacific Bidg., San Francisco, plana by R. A. 
Hutchison, 3433 Andover St.,converting resi- 
dence at 2609 E. 14 St. and 26 Ave., into 8 
living units, No. W4B-317, $15,000; plans by 
K. Pousford, 900 Creed Rd., converting 
residence at 207 Orange Rd. into 4 living units, 
No. W4B-1086, $8,000, and converting residence 
at 1940 9 Ave... into 4 living units, No. W4B- 
1105, $8,000 


+Calif., Poit Chicago—Yards & Docks, Navy 
Dpt., 18 St. a: 2 Constitution Ave. N.W., Wash., 
D. C., engineering-architectural services by 
Miller & Warnecke, confer. engrs. and archts., 
1700 Financial Center Bldg., Oakland, for 
bldg., NOY 7426. 


+Calif., Sar Yiego—Yards & Docks, Navy 
Dpt., 18 St Jonstitution Ave., N.W., Wash., 
D. C., eng: ring-architectural services by 
Hunt & Chaiibers, 816 West Fifth St., Los 
Angeles in connection with NOY 6823, 7409 and 
7278, blag., NOY 7405. 

+Calif.. San Franciseo—Home Owners’ 
Luan Corp., Pacific Bldg., plans by Frank 
Wynkoop & Associates, 821 Market St., con- 
verting hotel at 1436 Grant Ave., into 10 
living units, Job No. W4A-874. $20,000. 


?Calif., San Francisco — Home Owners’ 
Loan Corp., Pacific Bldg., plans by R. I. 
Stringham, 486 California St., converting 
residence at 1019 Ashbury St., into 7 living 
units. $14,000. 

*Colorado—U. S. Eng., 909 17 St., Denver, 

bldgs., Weld Co., $1,000,000. 


*Connecticut—Pub. Housing Auth., NHA, 24 
School St., Boston, Mass., postponed indefinitely 
bids to have been opened Aug. 27, drainage. 
grading, incl. roads, walks, etc., for housing 
Conn, 6031 and 6032. CD 8/24. 


+Conn., Waterbury — Home Owners’ Loan 
Corp., 2 Park Ave., New York, N. Y., 100 
family unit conversion program. 


+Florida — Pub. Housing Auth, NHA. 
Georgia Savings Bank Bldg., Atlanta, Ga., 
plans by Yonge & Hart, Thiesen Bldg., Pensa- 
cola, family dwelling units, Fla. 8223, Fila. 
8224, and Fla. 8225, and dormitory units, 
Fla. $226. CD 8/11—ENR 8/19. 

+Florida — Pub. Housing Auth., NHA, 
Georgia Savings Bank Bldg., Peachtree and 
Bread Sts., Atlanta, Gi., plans by M. C. Gree- 
ley, Barnett Bidg., Jacksonville, dormitory 
units, Fla. 822¢ and family dwelling units, 
Fla. 8221. 

+Georgia—Pub. Housing Auth., NHA. 
Georgia Savings Bank Bldg., Peachtree and 
Broad Sts., Atlanta, plans by C. C. Pound- 
stone, Palmer Bldg... and Jas. W. Cooper, 
Forsythe Bldg., Atlanta, family dwelling 
units, Ga. 9161. CD 8/11—ENR 8/19. 

+Idaho—Pub. Housing Auth., NHA, Skinner 
Bldg., 5 Ave, and Union St., Seattle, 1, Wash., 
rejected bids Aug. 17, family housing. Idaho 
16105. $150,000. CD 8/30 under LB—ENR 
7/29. 

+I, Galesburg—Federal Works Agency, 20 
N. Wacker Dr., Chicago, bidgs., recreation 
eenter. $43.700. 


¢Ind., Crane—Yards & Docks. Navy Dpt., 

18 St. and Constitution Ave. N.W.. Wash., 
D. C., engineering services by Russell B. 
Moore Co.. 1456 W. Delaware Ave.,_ Indi- 
inapolis, bidg., Naval Ammunition Depot, 
NOY 6893. 


+Ia., Burlington — Sisters of St. Francis, 
Clinton. nurses home $159,042, FWA. cD 
41/6—ENR 4/8. 

tia., Des Moines—-Iowa Methodist School 
of Nursing, 1200 Pleasant St., nurses school 
and home, $51,650, FWA. 


+Kansas—Pub. Housing Auth., NHA, Dierks 
Bldg., 1006 Grand Ave., Kansas City, Mo., 
plans by L. Schmidt, 1832 E. Second St., 
Wichita, family dwelling units, Kan. 14136. 
CD 8/11—ENR 8/19. 

+Kan., Dodge City—Home Owners’ Loan 
Corp., Woodmen of the World Bldg., Omaha, 
Neb., 50 family unit conversion program. 

*Kan., Eudora—Federal Works Agency. 15 
W. Kellogg Bivd.. St. Paul, Minn., school bldg., 
Kan. 14-249, $72,000 

*Kentucky—Pub. Housing Auth., NHA, 2073 
E. Ninth St., Cleveland. O., temporary family 
dwelling units, Ky. 15111, dormitory units, 
Ky. 15112 

+Loulsiana—U. S. Eng., 25 St. and Avenue 
F. Galveston. Tex., fuel oil stand-by sys., 
for bidg., Solic. 359-44-C112, Orleans Parish. 
Project reduced in size. CD 8/13, under BA. 

La., Lake Charles—Calcasieu Parish School 
Bd., c/o H. A. Norton, supt.. plana by Dunn 
& Quinn, Lake Charles, rebuilding school. 
$175,000. $125,000 bonds voted. 

+La., Lake Charles—Pub. Housing Auth., 
NHA. 1205 Electric Bldg... Seventh and Taylor 
Sts.. Fort Worth, Tex.. 200 trailers or portable 
shelter units, La. 16096. 

La., Leesville—City plans by Dunn & 
Quinn. Lake Charles, 2 recreation facilities. 
$66.675 Applied for FWA funds. 

#Maine—Pub. Housing Auth., NHA, 24 
School St., Boston, Mass., plans by I. Lester 
Veal. 465 Congress St., Portland, family 
dwelling units, Me. 17082. H. E. Bailey, 177 
State St., Boston, Mass., engrs. 

*Maine—Pub. Housing Auth. NHA, 24 
School St., Boston, Mass., plans by Lester 


September 2, 


Beal, 465 Congress St 

mont & Lord, assoc. ar 
Portland, family dwelling 
H. E. Bailey, 117 State 
engr. CD 8/11—ENR 8 


+Me., Old Orchard—p 
Town Hall, plans by A 
Shepley St., Auburn, 8 
$95,000. FWA. 


+Me., Portland—Pub. H 
24 School St., Boston, 
dwelling units, Me. 17083 


+Maryland — Fairch 

Hagerstown, plans by 
Engrs. & Archts., Inc., 3 
Detroit, Mich., factory 
Federally financed. 


+Maryland—Pub. Hous 
Temporary Bldg. 2, 19 

Wash., D. C., cancelled 

opened Aug. 30, dormitor 
family dwelling units, M 
units, Md. 18268 and fan 
Md. 18269 Projects té 
ance. F. L. W. Moehls 
Charles St., Baltimore, 

ENR 8/26. 


Md., Leonardtown— Pd 
Co., Court House, plans t 
15 St. N.W., Wash., D. 


+Md., Leonardtown—St 
jail and 1 story jailers res 
$68,600 FWA allot. CD 3/4 


+Massachusetts—Pub. Hou 
24 School St., Boston, plans 
Donough, 168 Dartmouth § 
ily dwelling units, Mass. 15 
ENR 8/26. 


+Massachusetts—U. S. E: ’ 
Ave., Boston, hospital, Middlesex 


+Mass., Falmouth—Pub Hous 
NHA, 24 School St., Bost 1 
units, Mass. 19088 and 200 ¢ 
shelter units, Mass. 19089 


+Mass., Lynn—Lynn Hos 
St., Lynn, bids will be ask { 
nurses home, 4. story, brick, Ly : 
$150,000. FWA. Stevens, Curtin, \as 
Riley, 45 Newbury St., Boston, a 
8/19—ENR_ 8/26. 

+Mass., Northampton—Veterans A‘ 
mont Ave. between H and I Sts N.\\ 
D. C., neuro-psychiatric institut: 
addn. 

#Michigan—Pub. Housing Aut! 
E. Ninth St., Cleveland, O. ; 
Rhines, Bellman & Nordhoff 
St.. Toledo, O., temporary m 
units, Mi. 20205. CD 8/2—EN 

+Michigan—Pub. Housing Aut 
E. Ninth St., Cleveland, O 
Ellington & Day, Stroh Bldg 
Awelling units, Mi. 20209 
7/29. 

+Michigan—Pub. Housing Aut! 

E. Ninth St., Cleveland, O., te 
dwelling units, Mi. 20212, M! 
20214. 

+Michigan—Pub. HousingAuth. NHA 
E. Ninth St., Cleveland, O., temporar 
ing units, Mi. 20215. 

+Mich., Dowagiac—Pub H 
NHA, 2073 E. 9 St., Cleveland 
by Harley, Ellington & Day, Stroh Bldg, De 
troit, family dwellings, Mi. 20210. CD? 
ENR 7/29. 

+Miss., Biloxi—Home Owners’ 
Sterick Bldz.. Memphis, Tenn, 
conversion program. 

Mo., Warrensburg — Warrensburg © 
plans by Neville & Sharp, 1221 Baltr 
Kansas City, Mo., hospital. $47,346 
for FWA funds 

+*New Hampshire—Pubh Housing 
NHA, 24 School St., Boston, Mass, plar 
M E. Witmer, Hillside Dr Ports 
commercial bldg., incl. super = market 
housing. 

+*New Jersey—Kinetic Chemicals In 
Pont Bidg., Wilmington, Del. plant a 


mfg. “Freon 12,” fluorine refrigerant. Fe: 


erally financed. a 

+New Jersey—U. S. Eng. i2) Wa 8 
New York, 5 N. Y., plans by Frank Grad é 
Son, 48 Commerce St., Newark, bdidgs, 2 
sex Co. CD 7/27—BHNR 7/29 oe 

#New Mexico—Pub. Housing Auth. NMA 
1205 Electric Bldg., Seventh and Taylor Sts 
Fort Worth, Tex., plans by Haynes, Strang 
Parkhill, Voelcker and Dixon & J. Schaew 
Lubbock. Tex.. family dwelling Ny 
29168. CD 8/2—ENR 8/5. wail 

+#New Mexico—Pub. Housing Auth 5 
1205 Electric Bldg., Seventh and Tay “* 
Fort Worth, Tex., cancelled bids to’ ee 
opened Aug. 18, family dwelling 
29166,. W. C. Kruger, Box 308, Sant 
CD_8/8—ENR_ 8/12. 

+North Carolina—Pub. Housine 
Georgian Savings Bank Blde.. Pea 
Broad Sts. Atlanta, Ga., 590 addr 
units. 

+Oklahoma—Pub. Housing 
1205 Electric Bldg., Seventh an 
Fort Worth, Tex., plans by Winker ® 
Oklahoma Savings & Loan Bli¢. N 
Lawrence & Ellingson, 2507 N.W 
Oklahoma City, family dwellir 
34076. CD 8/2—ENR_ 8/5 

#Okinhoma—Pub. Housing Aut). “y 
1205 Electric Bldg., Seventh and Ts\" 
Fort Worth, Tex., plans by Senter 
Graig. 307 Philtower Bldse Tulsa 
vetting units, Okla. 34097 cp § 
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> BLDGS: 
, Clinton 
Exchang 
pnit conve 
Allentow’ 
rp.» 2 Pa 
gnit conv 
Titusville 
ve, New 


Warren: 


B. Livesa: 
dwelling 
CD 8/11- 

Pub. 1 
Bidg., Se 
plans by 
and Pa 
Dallas, f 
cD &/11- 
Borger— 
ctric Bld 
orth, 200 
ex, 41608. 


Dallas— 
Exchange 
es into 


Fort Wo 
ctric Bld 
Firat 2} 
Crest woo¢ 


Freeport 
ectrie Bld 
prth, 100 
Grand © 
Dist. sc! 
on, Tov 


Houston- 
xchange 
3908 Ma 
pry office 
ments, § 
eAllen— 
plans t 
ldg., Ft. 
utilities, 
funds. 


San Ant 
Mary's § 
fdn, $2,0 
Station, 

ENR 7 

Sweet w: 
acific BI 
pn progr 
Pub. H 

6 Grar 
using, 1 

Nassawa 
emorial 
Lublin, 

n. $151 
Norfolk— 
nd Cons 
enginee: 
Qu 

Il, in 
5. 4403 
rd, NOY 
Paseo- 

ldg., § 

ash. 452 
. Port / 
nner Bl 
Wash 


Pictou 


archite 


ONS 


+yposed Work, Cont'd.) 

> BLDGS. (Propose : : 

“Ynton—Home Owners Loan Corp., 
serbanse Bldg., Dallas, Tex., 90 
pnit conversion er ae ‘ : 
; _Bethlehem—Home Owners 
Allentown Bev New York, N. Y., 50 
pres conversion program. 
deral Works Agency, 101 
r N 


Titoseille—* Y., hospital addn. 


0 
ve 
Sylvania Products, Inc., 
Wares by Cc. Wagner, 183 W. 4 St., 
m, Piadio parts mfg. plant, $40,000- 
Federally financed. CD 8/16, under 
a) Bidgs. 
sioux Falls—Sioux Valley Hospital 
Fuel 20 St., hospital imprvs., 


Euclid gn 000 FWA. CD 3/16— 


nt 

: _—Yards & Docks, Navy Dpt., 18 
Constitution Ave. N.W., Wash., D. C., 
~ Hanker & Heyer, Commerce Titl 
i gton, bidgs. $126,000. 

n Station—Defense Plant 
~ $11 Vermont Ave. N.W., Wash., 
aluminum plants. $36,000,000. Rey- 
betals Co. c/o L., P. Macauley, vice 
=) S 3 St., Louisville, Ky., will 


b. Housing Auth., NHA, 1205 
ee Seventh end Taylor Sts., Fort 
family dwelling units. 

Pub, Housing Auth., NHA, 1205 
Blag. Seventh and Taylor Sts., Fort 
plans by Page, Southerland & Page 
B. Livesay, 2305 Bowman Ave., Austin, 
dwelling units, Tex. 41-602 and Tex. 
CD 8/11I—ENR 8/19. 

Pub. Housing Auth., NHA, 1205 
Bidg. Seventh and Taylor Sts., Fort 
plans by Thomas, Sharp, Welch & 
‘and Paul C. Bentley, Construction 
Dallas, family dwelling units, Tex. 
CD 8/11—ENR 8/19. 
Borger—Pub. Housing Auth., NHA, 
ctric Bladg., Seventh and Taylor Sts., 
orth, 200 trailers or portable shelter 
ex, 41608. 

Dallas—Home Owners’ 
Exchange Bldg., Dallas, 
es into 700 dwelling units. 


Loan Corp., 
converting 
Over 


Fort Worth—Federal Works Agency, 
ctric Bldg., plans by W. G. Clarkson 
First National Bank Bidg., Fort 
Crestwood School bidg., Tex. 41916 F. 


Pub. Housing Auth., NHA, 
ectric Bldg., Seventh and Taylor Sts., 
orth, 100 trailers, Tex. 41606. 


Grand Prairie—Grand Prairie Ind. 
Dist. school bldg. $150,000. FWA. 
on, Tower Petroleum Bldg., Dallas, 


Houston—Home Owners’ Loan Corp., 
xchange Bldg., Dallas, plans by H. A. 
$908 Main St., remodeling 7 floors 
pry office bldg. into residential units 
ments, $150,600. 

eAllen—McAllen Municipal Hospital, 
plans by W. C. Hedrick, 1st Natl. 
ldg., Ft. Worth, new hospital bldg. 


utilities, ete. $150,000. Applying for 
funds. 


San Antonio—City Pub. Service Bd., 
Mary's St., secondary electric power 
00,000. Gibbs & Hill, Penn- 

York, N. Y., engrs. 


Sweetwater — Home 
cifie Bldg., Dallas, 
bn program 


~Pub. Housing Auth., NHA, Dierks 
"6 Grand Ave.. Kansas City, Mo., 
using, Utah 42061. 


Nassawadox — Northampton-Acco- 
emorial Hospital, Nassawadox, pans 
Lublin, Dickson Bldg., Norfolk, hos- 
dn, $156,500. FWA 


Norfolk—Yards & Docks, Navy Dpt., 
nd Constitution Ave. N.W., Wash., 
*ngineering services by Consoer, 
a & Quinlan, 211 W. Wacker Dr., 
IM. in connection with NOY 4188, 

4403 5616, 4415 and 4154, bldg., 
rd, NOY 7344 
Pas Housing Auth.. 
1ag., Seattle, 200 y 
ash. 45236. mas 
» Port Angeles—Pub. Housing Auth. 
nner Bldg., Seattle, 40 family dwell- 
Wash. 45237, 7 
Port Orchard—School 
schoo! addns., 
FWA. 


Loan 
unit 


Owners’ 
20 family 


NHA, 
dwelling 


Bd., 
Docket 


Edmonton—Dominion Govt., Ottawa, 
wos Dpt. P. Wks., District Archi- 
ne g on algary, remodeling exist- 
, oath ‘ns. to provide accommoda- 
selection Service and Mobilization 


Port 
45-248. 


fetuimale Wartime Housing Ltd., 
a eronto, Ont., one hundred six 
uses. About $265,000, 

Halifax Deminion Govt., 
- ™ I '. Naval Affairs, 
isp eon ‘ockhead Naval 
Pictou 


archite 


Ottawa, 
Cartier 
Hospital 


Vineial Govt... Halifax, 
© Royal Comn. on Pro- 


ONSTRUCTION REPORTS © September 2, 


vincial Development, Halifax, low-cost homes 


$150,000 
Ont., Brantford—Dom. Govt., Ottawa, con- 
version large homes into smal! units, $200,000 


Ont., Burlington Government—Dpt. Natl. 
Health & Pensions, Ottawa, military hospital, 
Queen Elizabeth Way, $400,000. 

Ont., Froomfield (Postal District Sarnia)— 
Syndicate, c/o Village Clk., Froomfield, dwell- 
ings on 263 acre site. $200,000. 

Que... Granby—Les Soeours-De La Chaxite 
De L'Hotel Dieu De St. Hyacinthe, plans by 
Perrault & Gadbois, 3795 Van Horne Ave., 
Montreal, general hospital $250,000 

Que., Rock Island—Wartime Housing Ltd., 
55 York St., Toronto, 50 dwellings, $160,000. 


BIDS ASKED 


Bids Asked September 7 
+Michigan—Pub. Housing Auth., NHA, 2073 
E. Ninth St., Cleveland, O., trailer units, 
MI. 20204. Plans deposit $50. Maier & Out- 
calt, 13124 Shaker Sq., Cleveland, O., archts. 
CD 6/30—ENR 7/8. 
Bids Asked After September 7 


+Pennsylvania—Pub. Housing Auth., 
270 Bway., New York, 7, N. Y., roads and 
sewers for housing Pa. 36031. Plans deposit 
$10. M. C. Krause, 10 W. 4 St., Williams- 
port, engr. CD 8/19. 


+Pennsylvania—Pub. Housing Auth., NHA, 
270 Bway., New York, 7, N. Y., community 
bldgs., miscellaneous changes Pa. 36171. 
Plans deposit $20. CD 8/19—ENR 8/26 
+#Pennsylvania—Pub. Housing Auth., NHA, 
270 Bway., New York, 7, N. Y., tenant ac- 
tivity bldgs., site work, for housing Pa. 
36201, for Allegheny Co. Housing Auth., 
Pittsburgh. Plans deposit $20. cD 8/19— 
ENR 8/26. 


NHA, 


Bids Asked September 9 


#Mississippi—Pub. Housing Auth., NHA, 
Georgia Savings Bank Bldg., Peachtree and 
Broad Sts., Atlanta, Ga., family dwelling 
units, Miss. 22174. Plans deposit $50. L. Dan- 
iel Gehr and J. Allen Bradford, engr., Old 
Peoples Bank Blidg., Biloxi, archts. CD 8/23— 
ENR 8/26. 

#Texas—Pub. Housing Auth. NHA, 1205 
Electric Bidg., Seventh and Taylor Sits., Fort 
Worth, family dwelling units, Tex. 41-602 
and family dwelling units, Tex. 41-603. Plans 
deposit $50. Page, Southerland & Page and 
W. B. Livesay, 2805 Bowman Ave., Austin, 
archts. CD 8/19—ENR 9/2. 

Bids Asked September 10 


Conn., Southbury—State Comptroller, State 
Capital, Hartford, plans by Henry Van Zelm, 
11 Asylum St., Hartford, power plant conver- 
sion. 


Conn., Southbury—State, F. R. Zeller, comp- 
treller, Hartford, power plant alterations and 
equipment, Southbury Training School. Plans 
deposit $10. 

+Nevada—Pub. 
Market St., San 


Housing Auth. NHA, 785 

Francisco, Calif., family 

dwellings, Nev. 26153 and dormitory housing, 

Nev. 26154. H. R. Lake, Claremont Hotel, 

Berkeley, Calif., archt. CD 7/23—ENR 7/29 
Bids Asked September 14 


Ont., Ottawa—Dpt. P. Wks., Ottawa. Addn. 
No. 2 and alterations to Dom. Govt. Office 
Bldg. 8, Carling Ave. About $250,000. Plans 
deposit $50. C. D. Southerland, Dpt. P. Wks., 
Ottawa, archt. 

Bidg Asked September 17 
+Mississippi—U. S. Eng., Grant St., west of 
Westwood St., Mobile, Ala., bldg. and addn., 
Harrison Co. 
Bids Asked After September 18 


+Pennsylvania—Pub. Housing Auth., NHA, 
270 Bway., New York, 7, N. Y., family dwel- 
ling units, Pa. 36437. Plans deposit $50. 
Thalheimer & Weitz, 1315 Walnut St., Phila., 
archts. CD 8/5—ENR 8/12. 
Bids Asked September 20 


+Michigan—Pub. Housing Auth., NHA, 2073 
E. Ninth St., Cleveland, O., temporary family 
dwelling units, Mi. 20180. Extended date. 
Plans deposit $50. O. Winn and P. Brezner, 
112 Madison Ave., Detroit, archts. CD 8/18— 
ENR 8/26. 

Bids Asked September 24 

+*Wash., Renton—Pub. Bidgs.. 18 and F 

Sts. N.W., Wash., 25, D. C., 1 story masonry 

hospital, $500,000. G. W. Stoddard, Orpheum 

arte: Seattle, Zone 1, archt. CD 10/7—ENR 

1 5. 

Bids Asked about September 30 

+Wash., Vancouver—Pub. Bidzs. 

18 and F Sts. N.W., Wash., D. C.. 5 school 

bldgs. Docket Wash. 45-251. FWA. White- 

house & Roehr, and D. J. Stewart, Vancouver. 
archts, CD 8/30. 


Admin., 


Bids Asked 
+Fla., Greenwood—Jackson Co 
struction, addnl school facilities, 


+Fla., Ft. Lauderdale—Broward Co. 
Instruction, 5 nurseries and child 
ters, $92,209. FWA. 


+Ga., Atlanta—Pub. Bldgs. Admin., 18 and 
F Sts. N.W., Wash., 25, D. C., Grady Hospital 
nurses home, Docket Ga. 9-235. FWA. Hentz- 
Adler & Shutze, Candler Bidg., and C. Ford & 
1. Warren Arnistead, 240 W. Andrews Dr. 
N.W.. archts. CD 8/12—ENR 8/19. 


Bd. Pub. In- 
$40,112, 


Pub. 
eare cen- 


1943 


Scholer, archt., 
story, bsmnt., 
rein.-con hospital, new laun- 

Margaret & Mary Memorial 
$300,000. Plans deposit 


Ind., 
1114 State St., 
brick, stone 
dry, etc., for 
Hospital, Batesville 
$25. 

+Massachusetts—U. 8S. 
Ave., Boston, (selected list bidders), tempor- 
ary bldg., No. 19-023-44-Neg 41, Suffolk Co 

+Massachusetts—U. S. Eng., 31 St. James 
Ave., Boston, (selected list bidders), tempor 
ary bldgs. No. 19-023-44-Neg 40. Barnstable 
Co. 

+New Jersey—U. S. Eng., 120 Wall St., New 
York, 5, N. Y., bldg., Essex Co. 

+Oklahoma—vU. S. Eng., 416 Wright Bidg., 
Tulsa, Zone 2, bldg. expansion, Sol. 957-neg- 
44-40, Oklahoma Co 

#Pennsylvania—Yards & Docks, Navy _ Dpt., 
18 St. and Constitution Ave. N.W., Wash 
x C bldg. Extended date. J. R. Carrel 
1700 Walnut St., Phila., archt CD 8/16 


LOW BIDDERS 


+California—Contra Costa Housing Auth., 

700 D St., Martinez, family dwelling units 
and administration bldg., Calif. 4713, from 
L. Epp, 4745 Geary Bivd., San Francisco 
$1,655,377. CD 8/13. 

+California—U. 8S. Eng., 751 S. Figueroa St 
Los Angeles, Zone 14, bldgs., No. 325C, Riv- 
erside Co., from Ed. Goral, 416 W. 8 St., Los 
Angeles, between $150,000-$151,000. 

Florida — Pub. Housing Auth., NHA, 
Georgia Savings Bank Bldg., Peachtree and 
Broad Sts., Atlanta, Ga., dormitory units, 
Fla. $211, dwelling units. Fla. 8212 and family 
units. Fla. $213, from A. Farnell Blair, 215 
Church St., Decatur, Ga., masonry $448,715, 
prefabricated $452,644. CD 7/20—ENR 8/5. 

#Maine—Pub. Housing Auth, NHA, 24 
School St., Boston, Mass., Aug. 27, family 
housing, from J. Capobianco, 44 School St., 
Boston, Mass., $270,000. CD 8/23—ENR 8/19 

+Michigan — Pub. Housing Auth., NHA, 
2073 E. Ninth St., Cleveland, O., Aug. 13, 
housing, MI. 20179, from Miller-Davis Co., 
Kalamazoo, prefabricated, $593,000, frame 
$592,000***from A. H. Proksch, Iron Mountain 
plastered wal! $690,000 wood frame, plastered 
$667,000°**from Spence Bros., Saginaw, mas- 
onry, $639,400. D 8/12. 
*Nebraska—Pub. Housing Auth., 
Dierks Bldg., 1006 Grand Ave., Kansas 
City, Mo., Aug. 27, family housing, Neb. 25072 
and dormitory housing Neb. 26073, from Fran- 
cis R. Onshek Co., Fisk Bldg., Amarillo, Tex., 
masonry constr. $938,106, prefabricated 
constr., $637,766. CD 7/21—ENR 7/29. 
+Oregon—Pub. Housing Auth., NHA, Skin- 
ner Bldg., Seattle 1, Wash., Aug. 24, family 
housing and dormitory housing, Ore. 35270, 
from Halvorscn Constr. Co., Salem, $241,777. 
CD 8/18—ENR 7/29. 
+#South Carolina—Pub. Housing Auth., 
NHA, Georgia Savings Bank Bldg., Peach 
tree and Broad Sts., Atlanta, Ga., Aug. 24, 
family housing, from H. C. Beck, Atlanta 
Ga., $1,012,700. CD 8/20—ENR 8/12. 

+S. C., Beaufort—Pub. Bldgs. Admin., 18 
and F Sts. N.W., Wash. 25, D. C., Aug. 26, 
hospital, SC 38-185, from H. 8S. Coble, Greens- 
boro, N. C., 44,700. FWA. 


#Texas—Pub. Housing Auth, NHA, 1205 
Electric Bldg., Seventh and Taylor Sts., Fort 
Worth, site imprvs., for housing, Tex. 41-597, 
from E. E. Farrow, Inc., 2808 Inwood St., 
Dallas, $62,000. Carter & Burgess, Century 
Bldg., Fort Worth, engrs. 

Wash., Seattle—Port of Seattle, 

Terminal, Zone 1, Aug. 23, 2 transit 
sheds, Connecticut St. Terminal, from West- 
ern Constr. Co., Arctic Bldg., Zone 4, $561,157. 
CD 8/9—ENR 8/12. 

Ont... Toronto—Dpt. P. Wks.. Ottawa. Mil- 
tary Hospital addn., Christie St., from Dickie 
Constr. Co. Ltd., 17 Yorkville St Est. about 
$250,000. C. D. Sutherland, Dpt. P. Wks., 
Ottawa, archt. 


Que., Montreal South—Dpt. Natl. 
(Army), Ottawa, Ont., medical 
centre at Jacques Cartier Barracks, 
Cencrete Constr. Ltd., 1982 Decarie 
Montreal. Est. $150,000. 


CONTRACTS AWARDED 


+California—U. S. Eng., 74 New Montgomery 
St.. San Francisco, bldg., Job No. 1106, San 
Francisco Co., to Empire Constr. Co., Ltd 
344 Harriet St., San Francisco. Awarded 
8/27. 

#Calif., San Pedro—Yards & Docks, Navy 
Dpt., 18 St. and Constitution Ave. N.W., 
Wash., D. C., addnl. storage, NSD, NOY 6718, 
to R. E. Campbell, Box 3186, Terminal Annex, 
Los Angeles, $221,710. 


+Florida—U. S. Eng., 575 Riverside Ave., 
Jacksonville, Zone 2, temporary bldgs., Orange 
Co., to James F. Barnes Constr. Co., 705 Met- 
ealf Bldg., Orlando, $150,000. Awarded 8/19. 


+Florida—U. S. Eng., 575 Riverside Ave., 
Jacksonville, Zone 2, addnl. bldgs., structures, 
Neg-Jax-44-118, Dade Co., to Fred Howland, 
Inc., 1114 Postal Bldg., Miami, Zone 1, under 
$100,000. Awarded 8/25. 


*Florida—U. S. Eng., 575 Riverside Ave., 
Jacksonville, Zone 2, bldgs., Neg-Jux-44-99, 
Dade Co., to Paul A. Miller Conatr. Co., Lees- 
burg, under $500,000. Awarded 8/24. 


Batesville — Walter 
Lafayett« 2 


Eng., 31 St. James 


NHA, 


Bell St 


Defense 
eXamination 

from 
Bivd., 


19 









PUBLIC BLDGS. (Contracts Awarded, Cont'd) +Virginia—Pub. Housing Auth., NHA, Tem- Calif., San Leandro 













. 7 eer aac c 7 porary Bldg. 2, 19 and D Sts. N.W., Wash., Standard Homes I: ; 
Bh nan —- ag 8. wae, oe prversee Soe D. C., site imprvs., Va. 44131 and 44136, to story, frame resider RIAL 
eee te Paul’ A. Miller Constr. Co., 1#0 Butler Co. $416 Georgia Ave. Silver cal work, to Clifford 4) 
pve li $50 000. conviel Bk - Spring, Md., $118,983. Awarded 8/25 St., Oakland. Est. $410 eee 
y aio ee Saha . #Va., Portsmouth—Yards & Docks, Navy Conn., Naugatuck “plant, 
Sinton Defense raat : eis S13 meer Dpt., 18 St. and Constitution Ave. N.W., Moran and McaArt} vies 
Ave., N “bI Vash : D. C., aes ‘yw 1 Wash., D. C., fuel oil burning facilities con- garden type duplex 9 
oe —* ee laboratory bide. Foe se ree . version, St. Helena Repair Base Power Plant, Owner builds, $155,000 . sto! 
laneous bidg., brick, to Lincoln Constr. Co. Norfolk Navy Yard, NOY 6571, to Rust Pearl St., Hartford oe 
s ame Ave., 11cagzo, 4 —— — » Ye - >4 oe a ac 
G. McKee & Co., 3352 Michigan Ave., Indiana asst ins Co., Clark Bidg., Pittsburgh, Pa., wn aan t oe 
Harbor, archts Inland Steel Co., 3210 Wat- eee . foster, 637 A 2b 
ling ‘St, East Chicago, will weernte +Washington—Pub. Housing Auth., NHA, twenty-seven 1 stor Newal 
+ : .  # a is er - Blag Skinner Bldg., Seattle, Zone 1, dormitory and dwellings, to B. In sce Bt. 
‘ Towa—U. . Eng. Clock ower g-, family housing, to Halvorson Constr. Co., Est. $162,000. "St. 4 
Rock Island, bidgs.. etc., Clinton Co., to A. H. = Salem, Ore., $219,400. Bids 8/20. CD 8/5— Pa., Phila—Max , bsmat 





Newmann & Bros., Hubbell Bldg., Des Moines. : of 
Est. under $50,000. ENR 8/12. 17 St, 


apartment 


diefiel 






























. ‘ +Wyoming—Pub Housing Auth., NHA, 62 sekeeping suit : 
Ky., Louisville —W P Hog ty, a . Div Dierks Bide, 1006 Grand Ren. Kansas City, Sale tae Ss ot Ph varehe 
Purchases & Pub. Properties, 230 New State Mo. temporary dwellings, Wyo. 48031, to CD 1/5—ENR i/7 sy a 
Office Bldg., Frankfort, hospital, Hazelwood Green Bros., Cheyenne, $362,345. Bids 7/29 7 1, Bris 
Sanatorium, to G. H. Rommel & Co., 958 CD 7/20—ENR 7/20. t Tex., eeee~F Wood | 
Logan St 35,000. Bids 8/24, awarded 8/25. ee 4 rame wellings, f srogvend 
cD -y 6— ae 8/12 Bids $, awarde Man., Winnipeg—Dpt. Natl. Defense (Army), CD 8/18—ENR 58/26 , 8) Bayvie 
oa a Ottawa, supply depot and C.W.A.C. accommo- I a . 
+Louisiana—Gulf Distilling Corp... Gretna, la oe at re. Osborne, to Bird Constr. Co., f Tex., Cuero—J. rT. N S McAll 
yeast house at plant, to American Heating & Ltd., 708 Confederation Life Bldg. $150,000. rame type dwellings, ek Her 
Plumbing Co., 829 Baronne St.. New Orleans ' ee: a: a re : ete. Owner builds, $210,000, McAllen, 
approx. $50,000. Defense Plant Corp. will t< 7 Paani ta Tote ensenuer. el _— pe. sere 
inance CD 8&/16—EN 9. » . vers - Atd., bee0 reny “* eer 
financ I 1s—ENR 8/1 : Montreal, $49,000. Dpt. Munitions & Supply, 2 bok Dalias—Cortne s par 
+Me., Brunswick—Yards & Docks, Navy Ottawa, Ont., ener. Co., Inc., 4253 Lovers L. ' 102 
Dpt., 18 St. and Constitution Ave. N.W., , cot duplex dwellings. O s. $10m bie and 






















Que., Montreal—Dpt. Natl. Defense (Army), 8/25—ENR 9 Pharr- 


Wash., D. C., ammunition storage facilities, 













































access roads. NAS, NOY 6585. to W. H. Hin Ottawa, Ont., power house, ete., to Chas Tex., Galvest babe itrus 
man, Inc., North Anson, $127,900. CD 8/6. ose Ltd., 5847 Hamilton St., about austin aa s - “4 Morte Borne 

+Md., Bethesda—Yards & Docks, Navy Dpt., 64 family living ur I Weslac 
18 St. and Constitution Ave. N.W., Wash.. Inc., 55 St., approx. $150,000 Citrus 
D. C., completion of work under Contr. NOY Tex., Houston—t. ft. rein. 
5268, ‘bldg., Naval Medical Center, NOY 7368, COMMERCIAL BUILDINGS W. G. Farrington, i715 s James 
to John McShain, Inc., 17 and Spring Gar- 2 sty. solid masonry nt ‘orp 
den Sts.. Phila., Pa. Additional to CD 5/6/42, account, $235,000. FHA D « . 
under CA 

PROPOSED WORK Tex., Hous —Barbs 

+Michigan—Pub. Housing Auth., NHA, 2073 Blk. hacen he es : 8 ee te 

E. Ninth St., Cleveland, O., frame dwelling Calif., Long Beach—Owner, c/o Hugh ave . a , B ne, alte 

; r : apartment bldgs ‘ \ kee, alte 
units, Mi. 20,189, to J. A. Price, Lafayette, Gibbs, archt., 245 Carroll Park West, Long owner, approx. $150,000. cD x plant, { 
Ind Est. $650,000. CD 6/23—ENR 7/ Beach, 300 frame, stucco single family dwell- Tex Passdene F : 

a - °9 ‘ — 

+#Michigan—U. S. Eng., 709 Union Guardian ings. Over $500,000. Bldg., 55 frame type Edmo 
Bildg., Detroit, recreation bldgs., Macomb Co., Calif., San Bernardino—Western Defense Approx. $200,000. -98 Ave. 
to Atkin-Fordon Co., 7360 W. Chicago Ave., Housing Corp., 1041 E. Green St., Pasa- T Pasad \ Lethbr’ 
Detroit, under $1,000,000. dena, plans by J. Douglas, 1041 E. Green St., ian an na line " c/o J. 
_ +New Jersey—U. S. Eng., 120 Wall St., New Pasadena, 200 dwelling units. Over $500,000. nances, etc., force a $150,000, Ya lant, $7 
York, 5, N. Y:, temporary bldg. addns., No. Calif., Torrance—Dawson Homes Inc., 468 & Knostman, 2017 W. < g Burna 
30-075-Eng-40, Middlesex Co., to Spearin, e N. Camden Dr., Beverly Hills, plans by archts. CD 8&/5—ENI vT— 

: 2 0. a I ENR T—Ow! 
Preston & Burrows, Inc., 50 Church St., New W. J. Gage, 468 N. Camden Dr., Beverly Hills, Tex.. San Antonio—1 46 B. 2 
° >) j 4 7 - . nia - é —f} g p 
York, N Y. Est. $40,000. : 180 rental units, 2 story frame, stucco. National Bldg.. 25 fran $250,000 

+*New Jersey—Yards & Docks, Navy Dpt $800,000. ties, etc. Owner builds. $150,000, cp ., Fort 
18 St and Constitution Ave. N Ww ; Wash N. C., Charlotte—Strand Theater, Inc.. H. F Ont., Creighton Mine ; t. John 
D. C., bldgs., Sect. 3, to Cauldwell-Wingate Kinsey, genl. mer., theater on 97x185 ft. site, ~ ra : re P ; h and as 
Co.. 101 Park Ave.. New York, N. Y.. 8, Tryon and W. 2 Sts Co. of Canada Ltd., : King | 
$2.500,000-$3.000,000. Bids about 8/26. CD . : . £5 frame, brick dw . Fret 
$/183—ENR 8/19 O., Cleveland—F. Volk, 19633 Lake Rd., fortv- Hill-Clark-Francis L 7 W a, c/o. 
+Ohio—Put H 5 Aut NHA 73 3 five 1 story, 25x29 ft., brick dwellings, $270.000 New Liskeard, $193,500. mill ar 
- ub using / ae d 2073 E ’ : , 
‘ae Thana ts en 229% 0., Cleveland—Metropolitan Park Avart- Ont., Levack—! \ Cc. \ 
§ leveland, family dwellings, Oh 3271 . . > 
to Lioyd Bulldera. Inc.. 182 N. Wabash Ave. ments, Inc., c/o D. Loftus, Marshall Bldg.., Canada Ltd., 25 W King § , ete— 
Chiesa ik waod ies all cone: Onkaee. sketches by G. H. Burrows, 3113 Moreland frame, brick houses Bidg., ' 
> : a- n . oaiae ae EA Bivd., 52 terrace effect apartment bldgs., site rington Constr. C I ll, ete 
Rids f ardec 5 5—E 2 - 
Dando cat “i we fe = a ee tte . ~ imprvs., $1,500,000. Sudbury, $246,200. CD 727 Hall 
hio—Pu ousing Auth., NHA, 2073 E : . Sa) Ri 
Ninth St., cRevetand, housing. Ohio 33252 I Pa., Phila.—Maurice Heilreil. Narberth & R om. re Sa : Pn. H. 
to Wels Constr. Co., 2233 W jrand Av ‘ *rice Ave., plans by W. H. Thomas, Architect adnor i oronto £ » ont 
Chicago, m.. “$824,945, Awarded B19. “GD Bldgs., 130 apartment housing units, Melrose Woodbine Ave., own f 8. A $1 150,000. 
8/3—ENR 8/5. Park Que., Shawbridge Brock 
+Ohio—Put sj ! ITA 907 Tenn., Memphis—Collins Chapel Hospital, Ferm & Training Sel { s of Cs 
Ninth “St Pee emote athes atte c/o Dr. W. 8. Martin, Ashland and Lane Sts, Co., Ltd., 1405 Bishop St., Mor _ ue, Dies 
into apartment bldg., to Brown Constr Co. imprv. hospital, etc $150,000 CD 17/22. Kiteher 
1900 Euclid Ave., Cleveland; electrical work, Tex., Dallas—Cortney Gardens Development e Co., L 
to Superior Lite Co., 1193 KE. 165 St., Cleve Co., Inc., 4353 Lovers Lane, 25 duplexes, 1 ant ade 
land Est $150,000. H. A. Fulton, 5716 Euclid story, brick veneer, concrete fdns. $150,000. INDUSTRIAL BUILDINGS Mimic 
Ave., Cleveland, archts. Tex., Houston—Barbee Apartments, Inc., Co, Lt 
+0Ohio— Republic Steel Corp., Renublic 200 Blk. Barbee St., four 2 story, brick veneer, 
Ridg., Cleveland. sponge iron plant, to Girdler apartment bldgs., concrete fdns. $150,000 PROPOSED WORK North 
Siehcns — a eee ae Est. $450.000. Tex., Houston—Housing, Inc., 5324 Kirdy Dr., s : : j Nort] 
eS an orp. will finance. CD 10/30— 100 brick, clay tile 6 and 6 room residences, _Conn., West Haven FA ing, $5 
sv ES ° concrete fdn., ete., off Market St. Rd Thompson, Inc., engrs S Orillia 
+Pennsylvania—Pub. Housing Auth., NHA, $450,000 rn soon een 4 ' Sherb 
°70 av Jew Yor 7 I amiiv t., rein.-con. factory, Main > 0 
sue Bway.. Mow Fork, 7, B. F.. taméty Tex., Houston—Honerkamp Lumber Co.. c/o Rubber Co. 475 Elim St. | p.000. 
dwelling units, Pa. 36435. to Tobias Heller . 9017 W ubber oo 34 ack P 
Ate tenn 229. cake a “eee Denver Addn., plans by J. Knostman, 2017 W &/23—ENR 8/26. eterb 
N. Y¥. $1,827 000." Bilis g/ ay , cD oot: Gray St., forty 1 story, frame asbestos dwell- ers., 36 
ENR 8/19.° Pee re ee Lo ings. $190,000 Ill., Tuscola—FACTORY—S , Femiog 
‘ , 7 asedens arts Depot, rebuilding fact 2 fant ac 
(fenn., Walncs Otatlon—Delcnes ‘Piant PP mn ge = 3 a Pasadena, Pa epo € 1 rn 
Corp., 811 Vermont Ave. N.W.. Wash.., set P , ™ a eee , Maryland—PLANT BUILDIN 
D. C.. aluminum plant, to Struck Constr. Co.. Wash., Seattle—Associated Builders, 4519 ner Co., engr., 1201 St. Paul 5 
147 N. Clay St., Louisville, Ky 18.000.000 California Ave., Seattle, Zone 6, 68 houses, 37 soon lets contract 2 s 41Xx9 Picker 
y., S18, J 5 é 
Reynolds Metals Co., c/o lL. R. Macauley, vice Ave. S.W. between W. Graham and W. Juneau asbestos shingles em} es Lid., 
pres., 2500 S. 3 St., Louisville, Ky., will oper- Sts. $340,000 concrete fdn., for M i cafe 
ate Alta., Calgary—Western Homes, Ltd., c/o Fairfield, $50,000 Woodst 
#Texas—Defense Plant Corp., 811 Vermont Chinook Bldg. Supplies, Ltd., East Calgary, a 'T BUILDING-I.E Co., Lt 
mM Ave N.W., Wash.. D C., will build syn- dwellings, $150,000. oe Louisville. K 
thetic rubber plant, under supervision Good- Alta., Edmonton—W. A. Trudeau, Santa lets contract altering bottling : , 
vear Rubber Co., 1144 E. Market St., Akron, Monica, Calif., U. S. A., homes, $300,000. sonnel bldg. and cafeteria, $4 oe 


©. and General Tire & Rubber Co., 1708 


E. Market St., Akron, O., operators. $1,250,000. » plans 


Ont., Galt—Thomas Construction Co., Ltd., Mass., Leominster—PLANT—R 














CD 7/21—ENR 7/29. 45 Dickson St., 1 story, bsmnt. dwellings, ; » oe og Hamiite 
+Texas es ; Housing Auth., NHA, 1205 brick walls, concrete fdns., $150,000. cain aka a ay ll facilities ten., co 
Electric Bldg., Seventh and Taylor Sts., Fort BIDS ASKED lockers for community t $4 F 
Worth, Tex. 41 172, super-market and laun- ay " ' . Cham! 
dry plant, to Bellows Constr. Co., Bankers ,Ont., Toronto—W. R. Webb, archt., 85 Mass., Malden (br. Boston)—! f hambly 
Mfz. Bldg... Houston, $66,000. Stone & Pitts, Vauchn Rd., 64 houses, Rummymede Gar- verse Rubber Co I ris $40,000 
Goodhue Bldg... Beaumont and _ Salisbury, dens. Ellis and Windermere Aves., for Gen- struct 1 story, 80x8 ; 
McGinty & Werlin, 2017 W. Gray St., Houston, eral Properties, Ltd., 85 Vaughan Rd. $556,- alterations Project abandone Lucevil 
arent a, : 000 ENR 7/29 Co. L 
‘exas—Pub fousing Auth., NHA., 1205 R PI € pl 
Electric Bldg. Seventh and Tavlor Sts, Fort CONTRACTS AWARDED Blectric Gon Morningside Ave Mo cs 
Werth, suver- ‘ t ane ar > pls sta B - Slectric o., Mornings f mtr 
41173, to R an emuapaanae Co Boe ‘sre: New Calif., Inglewood—Conoga Investment Co.. tract 1 story, 50x124 ft ‘ Ltd., 6 
Orleans, La., $58,825. Stone & Pitts. Goodhue teats a aaa + sane aneeles, oe plant factory addn $4 fdns 
31 es ) ané 3a lie , cGi » 3 f e stucc¢ : awe 8, DED? le Ww e a / - 
Watin, Sone ge Gand Saltebury. McGinty & huilds. W. E. Chadwick, Union League Bidg., Miss., Gulfport —EXTHA Mentr 
amaut & inn os a 2 ‘ Los Angeles, Zone 12, engr. nix Naval Store Co., N , 5849 
*Texas—l S. Eng., 231 W. Main St., Den- extractor and _ refine: a4 Ww 
ison, addnl. construction,” Moore Co., to Calif., Ontario—S. V. Hunsaker & Asso- $100,000 ' dn, $ 
Eckert-Fair Constr. Co., 1397 Liberty Bank ciates, 2711 W. 7 St., Los Angeles, 53 frame, - , 
Ridg.. Dallas, approx. $285,000 and to Sher- stucco dwellings Owner builds Over N. J., Hoboken—PLANT Montr 
man Machine & Iron Works. 18-E. Main St., $150,000. C. N. Aldrich, 1834 Dawson Ave., Metals Mfg. Co., 101° nd « Co,, | 
Oklahoma City, Okla., $45,000, Long Beach, archt Jas. C. Schaffler, 78 I I N » mini 
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RIAL BLDGS. (Proposed Work, 


rs ry, 57x133 ft. cafeteria top addn, 
} story, z 


1 $45,000. ; 
i egton—GARAGE, etc.—De Camp 
—e WwW. Mt. Pleasant Ave., soon lets 
ae * “concrete block bus garage 

addn., $45,000. Willard 
309 Bloomfield Ave., Caldwell, archt. 

2 ENR 3/25. sn f 

 vewark—-PLANT—Best Blades Inc., 
sage by Abe Silberstein, 24 

St “converting present bldg. into 

b Sint, brick mfg. plant. $40,000. 

' diefield — FACTORY, etc. — Johnson 
Co., H. Johnson, pres., rebuilding 
warehouse and shipping bldg. $40,000 

| Bristol—FACTORY—Bristol | Lae 

“Wood st. plans by Barker & Turoff. 
s-osvenor Bidé., Providence, brick 
Bayview Ave. $40,000. 

“Allen—SALES and STORAGE— 
en. c/o Rosalee Millinery 
MicAlien, 2 story, brick. rein,-concrete, 
nd storage bidg. $45,000. 

edes — PLANT — Rio Banco 
Oo Tinea St., bldg., facilities for 
ble and citrus packing and shipping. 

Pharr—PLANT—M. Weisfeld, Pharr, 
citrus and vegetable packing plant 
ncrete. $40,000. 

veslaco Valley—W AREHOUSE-—Rio 
= Exchange, Weslaco, 1. story, 

t. rein.-con., brick warehouse. $65,000. 
Jamesville—PLANT—Wisconsin Soy- 
‘orp. Janesville, soybean processing 


rt Washington—PLANT—Harnisch- 
+4 lessee, 4400 W. National Ave., 
ee, altering, repairing bldg. for diese} 
plant, $40,000. R. Brent, c/o lessee, 


Edmonton—PLANT—Alberta | Motor 
.98 Ave., Edmonton, new plant, $40,000. 
Lethbridge—PLANT—Alberta Cement 
c/o J. L, Redford, Cardston, cement 
lant, $75,000. 
Burnaby (Postal District Vancouver) 
yT—Owner, c/o A. Horie Constr. Co., 
46 B. 2 Ave., Vancouver, engineering 
$250,000. 
.. Fort St. John—SAW MILL, etc.— 
t. John Lumber Co., Ltd., Pomeroy, 
h and associated plant. $40,000. 
, Fraitvale—PLANT—Nelson Lumber 
4, c/o A. Nelson, Fruitvale, saw mill, 
mill and logging plant. 
Cc. Vancouver — WOODWORKING 
ete.—Shelly Sawmills, Ltd., 503 
Bidg., Vancouver, woodworking plant, 
ll, ete. $50,000. 
. Halifax—STORES—Canadian WNa- 
Rys. H. A. Dixon, ch. engr., 360 Mc- 
Montreal, Que., commissary stores 
160,000. 
Brockville—PLANT——General Milk 
s of Canada Ltd., 198 W. Pearl St., 
lle, plant addn $40,000. 
Kitchener——-PLANT—Canadian Blower 
e Co., Ltd., 90 Woodside Park, Kitch- 
ant addn. 
Mimico — PLANT — Dom Abrasive 
Co, Lid, 49 Main St., plant exten. 


North Bay—PLANT—The 
North Bay, 49x120 ft. 
ling, $50,000. 
Orillia—WAREHOUSE—York Trading 
$ Sherburne St., Toronto, warehouse, 
1.000, 
Peterborough —. PLANT —T. Pringle 
érs., 36 Toronto St., Toronto, soon lets 
remodeling, constructing 17x76 ft., 
lant addn., conerete fdn., for Dom. 
Ltd., $0 W. Richmond St., Toronto. 


Craig Rit 
plant addn.,, 


Pickering—PLANT BLDG.—Defence 
s Lid., 1135 Beaver Hall Hill. Mont- 
» cafeteria at Ajax plant. $150,000. 


Woodstock—PLANT--Eureka Foundry 
Co., Ltd., 143 Winnett Ave., factory. 


Woodstock- ~PLANT—Firestone Cotton 
Canada, Ltd., E. Sweeney, mgr., Ox- 
. plans by Hutton & Sauter, Pigott 
amilton, 1 story, 84x160 ft., brick 
ten., concrete fdn., Oxford St. $216,000 


Chambly Canton—PLANT—Bennett 


hambly Canton, l 
$40,000. Plant remodelling, 


Luceville ~ 


Co. Ltd, 
& plant. $40,000. 


Montreal PLANT—Brandram 
td. 6684 St 
fdns 


SAW MILL — Luceville 
Luceville, saw mill and 


2 . Hen- 
Urbain St., paint mfg. 


Montreal PLANT—Electrolier Mfg. 
. 9 Boyer St., plans by H. Green- 


34 W. s . . 
dn, $40 060, ern St., Montreal, 


~ PLANT — International 
. C/O V. Barre, 132 W. St. 
plant, bidgs. 


Que., Montreal -PLANT—West Disinfect 
ing Co., Ltd., 5641 Casgrain St., plans by A. L 
Perry, 1502 W. Ste. Catherine St., plant extens 

Que., Montreal PLANT — Woecdworker's 
Ltd., c/o J. Cohen, 445 St. Fra’ncois-Xavier 
St., woodworking plant. 

Que., St. Jean Port Joli—FACTORY—L. & 
J. B. Toussaint Co., furniture factory. $40,000. 

Que., St. Laurent (Postal District Montreal) 
—FACTORY—N. Warran Ltu., Ys St. An 
toine sSt., Montreal, plans by arch.tect c/o 
R. C. Merkeley, 980 St. Antoine St., factory 
$40,000. 

Que., Terrebonne—il?LANT—Mathew Mood 
& Sons Co., St. Louis Rd., reconstructing farm 
implement mfg. plant. $75,000. 

Sask., Palo—PLANT—Midwest 
Lid., plant reconstruction. 

Yukon ~=‘Territory, Whitehorse—P LANT- 
Frontier Beverage  Ltd., Whitehorse, new 
plant, necessary equip $50,000. 


LOW BIDDERS 


Chemicals, 


Bids Asked 


Que., Montreal—PLANT—Thibodeau & Ger- 
main, archts., 1178 Phillips PIl., 1 story 
756x160 ft., brick plant addn.. concrete fdn., 
for John Labatt Ltd., 3081 East Ontario St. 


CONTRACTS AWARDED 

Calif., Palo Alto—-FACTORY—Kaar Engi 
neering Co., 619 Emerson St., 1 story, 100x100 
ft., brick, frame factory bldg., to John J. 
Moore Co., 959 33 St., Oakland. Est. $40,000. 
R. H. Cooley, 959 33 St., Oakland, structural 
engr. 

Calif., San Pedro—OIL REFINERY—The 
Texas Co., 929 S. Bway., Los Angeles, oil 
refinery bidgs., 2100 E. Pacific Coast Hy., to 
Foster Wheeler Corp., 714 W. Olympia Blvd., 
Los Angeles, approx. $77,400. 


Ind,, Lawrenceburg — POWER HOUSE — 
Schenley Distillers, Inc., Lawrenceburgh, 1 
story, 47x55 ft.. brick, concrete, steel, power 
house addn., to Frank Messer & Sons Co.,. 
2515 Burnett St.. Cincinnati, O., $225,000, C 
J. Kiefer, 26 E. 6 St., Cincinnati, O., engr. 
Awarded 8/18. 


Ia., Clinton—PLANT—Feed Mills Div. of 
Pillsbury Flour Mills Co., Met. Bldg., 2 Ave. 
S., Minneapolis, Minn., soy bean processing 
plant, to H. N. Leighton Co., 716 S. 7 St., 
Minneapolis, Minn. 


Ky., Frankfort—PLANT 
tillers Corp., C. J. Kiefer, 
6 St., Cincinnati, O., protein 
nel, 2 story dry house, 
tions, addns. and new yeast room, ete., to 
Frank Messer & Sons, Inc., 2515 Burnett St., 
Cineinnati, O. Est. $553,000. 


Maryland— PLANT BUILDING —Maryland 
Drydock Co., Fairfield, 2 story, 41x92 ft., frame 
employees training bldg., to Lacchi Constr 
Co., 337 St. Paul PL, Baltimore, $40,000. (D 
8/20—ENR 9/2. 


Md., Baltimore— LABORATORY —Koppers 
Co., Koppers Bldg., Pittsburgh, Pa., 1 story, 
65x95 ft., brick, steel mechanical laboratory, 
Bush and Wicomico Sts., to Morrow Bros., 14 
E. Eager St., $46,000. R. M. Gibson, 3321 
Liberty Heights A've., engr. 

Michigan — FACTORY — Goodyear Tire & 
Rubber Co., A. Beiswenger, E. Market St. 
Akron, O., soon lets contract Factory Bldg. 9, 
$150,000. J. Gordon Turnbull, 2630 Chester 
Ave., Cleveland, O., engr. 


Minn., Alexandria —SKIM-MILK SPRAY 
DRYING PLANT—Land O’ Lakes Dairy, Inc.. 
L. L, Getten, production mgr., 2201 N.E. Ken- 
nedy St., Minneapolis, 1, 2 and 3 story, 94x118 
ft. skim-milk spray drying plant, 24x80 ft. 
garage addn., to J. B. Nordenstrom, Mora, Est. 
over $150,000. CD 8/4—ENR 8/12. 

N. J., Hackensack — FACTORY—Hacken- 
sack Cable Corp., 87 Zabrieskie St., brick fac- 
tory addn., to Di-Carolis, Inc., 125 Hudson 
St., $40,000. CC. V. Bogert, 210 Main St., 
Hackensack, archt. 


N. J., Morris Plains—BOTTLING PLANT— 
Alderney Dairy Co., 26 Bridge St., Newark, 
1 story, part bsmnt. pasteurizing and bottling 
plant, cinder, block and stucco, to Sturgis 
Bros., 22 Garden St., Morristown, $40,000. 
W. E. Lehman, $72 Broad St., Newark, archt. 

N. J., Newark—PLANT—Celanese Corp. of 
America, 290 Ferry St., 2 story brick pulver- 
izing bldg. and buffing bidg., to Schouler 
Constr. Co., 183 Frelinghuysen Ave., $50,000. 
CD 8/9—ENR 8/12. 

N. J., Roebling—FACTORY—J. A. Roeb- 
ling, Roebling, 1 story addn. to connect to 
present brick factory bldgs. of wire mfg. 
plant, to Andrew Christensen & Son, 1140 E 
Jersey St., Elizabeth, $40,000. 


O., Cleveland—PLANT—American Magne 
sium Corp., 2600 Harvard Ave., 46x82 ft. locker 
and laboratory bidg., 1 story, 57x114 ft.. office 
bidg., 27x40 ft., brick, steel shop bldg., to San 
W. Emerson Co., 1836 Euclid Ave. Est. $80,000. 
Awarded 8/25. Malcomson, Calber, Hammond, 
Inc., 1217 Griswold St. , Detroit, Mich., engrs. 
CD 6/8—ENR 8/10. 

0., Elyria—FACTORY—Electro Alloys Co., 
W. C. Whyte, vice pres., Taylor St., 1 story, 
90x150 ft., brick, steel. concrete factory bidg., 
to The Austin Co., 16110 Euclid Ave., Cleve- 
land. Est. $40,000. CD 8/17—ENR 8/19. 

Pa., Forest Hills (br. Pittsburgh)—LABO- 
RATORY—Westinghouse Electric & Mfg. Co., 
Geo. H. Parkman, dir. Bidg. Constr. and 


-Schenley Dis- 
vice-pres,, 26 E 
recovery plant, 
boiler plant altera- 
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Pittsburgh 
laboratory 
Bank Bldg., 


Maintenance Maloney Bldg 
story, 20x59 ft., brick combustion 
to Geo. H. Chilli, First National 
Homestead CD 7/7 ENR 7/15 

Pa., Jenkintown—PLANT—Sta: 
Steel Co., plant, to Townsend Schroeder ¢ 
Wood, Inc., 1700 Sansom 8St., ila., $150,000. 
Widdicombe Engineering Co., 1700 Sansom St 
Phila., archt. 

RK. L, Pawtucket—-PLANT -White Cleansing 
Co., Jefferson St., 2 story 95x160 ft. plant 
Jefferson and West Sts Owner builds 
$42,000. Dwight Seabury Co., 188 Main St., 
engr. CD 8/3—ENR 8/5 

Tex., Baytown—COOLING TOWERS—Hun 
ble Oil & Refining Co., Baytown, reconstruct 
ing 2 cooling towers at refinery plant. Owner 
builds. $100,000. CD 8/5—ENK 38/12. 


Tex., Fort Worth — FACTORY Leonard 
Bros., 2617 W. 7 St., 3 story, brick, concrete 
clothing mfg. factory blidg., remodeling, 
addn., to Cain & Main, Majestic Bldg., 
approx. $40,000. 

Tex., Houston—PLANT—Oil Too! Mfg. Co 
1318 Nance St., structural steel and masonry 
plant, day labor. $65,000. S. Dixon, 6992 Mair 
St.. engr. 

Tex., Houston--OIL REFINERY 
Co., Deere Park, Houston, repairing, 
large oil refinery and synthetic rubber 
force account. Over $40,000. CD 8/5 
8/12. 

Tex., Texas City —COOLING TOWERS—Re 
public Oil & Refining Co., Texas City, recon 
structing 3 cooling towers at large refinery 
plant, force account. Approx. $80,000, 


Tex., Weslaco—WAREHOUSE—Rio Grande 
Citrus Exchange, 1 story, 125x280 ft., brick, 
rein.-con. warehouse, rein.-con. fdn., to Noser 
Constr. Co., State Bank Bldg., McAllen, ap- 
prox. $65,000. CD &/25—ENR 8/26 

Wis., Delavan—WAREHOUSE—Turtle Va! 
ley Farms, c/o J. J. & T. H. Flad, archts., 133 
Langdon St., Madison, 2 story, basmnt., 52x17 
ft., frame warehouse, to T. S. Willis. 326 Hayes 
Block, Janesville, CD 5/25—ENR 5 7 

Wis., Marshfield—FACTORY—Bilum Bros 
Box Co., 137 W. 9 St., 2 story, 34x60 ft. factory 
addn., and adding 2nd floor to present 60x65 
ft. bldg., to Wendelin Merkel, 709 W Dodge 
St. Oppenhamer & Obel, Wausau and Greer 
Bay, archts. 

N. B., St. John—PLANT—Crystal Ice Co 
Ltd., St. John, artificial ice plant, to John Flood 
& Sons, Ltd., Charlotte St., approx. $42,000. 
CD &/ik. 

N. S., Liverpool—PLANT- 
ers Mchy. Co., Ltd., 2 story 15x50x146 ft... 
plant exten., to H. Keddy, Liverpool, about 
$40,000. L. R. Fairn, Wolfville, archt 


Ont., Cardinal—PLANT—Canada Starch Co 
Ltd., 637 Craig St. W Montreal, Qu plant 
alterations, addns., to Dodge Constr, Co. Ltd., 
Cornwall, $70,500, 


Ont., Niagara Falls 
Carborundum Co. Ltd., Stanley St., 90x180 
ft. steel, corrugated iron sheeting, furnace 
bldg. addn., to Robertson Constr. Co, Ltd., 
Clifton Ave., about $235,000. KR. G. Albert 
son, Stanley St., supt. 


Ont., Orillia PLANT Vollans Industri«s 
Ltd., 124 Tecumseth St., 3 story, 40x80 ft. plant 
day labor. $40,000. CD 6/21—ENR 6/24. 


Ont., Peterborough—PLANT—-Dom Woo!lens 
Ltd., 80 W. Richmond St., Toronto, plant addn 
to Eastwood Constr. Co. Ltd., Dominion Bun! 
Bldg. T. Pringle & Son Ltd., 36 Toronto St 
Toronto, Archts. 


Que., Charny—PLANT 
H. A. Dixon, ch. engr.. 
Montreal, two 25x130 ft., 
fdn., to Jobin Brothers, In¢ 
Quebec City. 


Que., Lake 
Canadian Natl. 
(oper.), 360 
house, to L. G 
Walkley Ave., 


Que., Magog—PLANT—Dom 
710 Victoria Sq. Montreal, addn 
concrete, brick, plant addn., ete.. to Anglin 
Norcross Ltd., 892 W. Sherbrooke St., Mon 
treal, Pringle & Son Ltd., 485 MeGill St., 
Montreal, engrs 


Que., Montreal—PLANT—Canadian Car & 
Fdry. Co. Ltd.. 621 W. Craig St.. remodeling 
part of plant, to Corinthian Constr. Co. Ltd., 
5726 Sherbrooke St., $43,675. 


Montreal—PLANT—Canadian Oil Co 
Ltd., Terminal Bldg.. Toronto, Ont, 2 story, 
70x80 ft. and 36x70 ft. addn., concrete fdn., 
to W. H. Harvey & Son, 56 Kensington Ave., 
Kingston, Ont. Est, $40,000. N. A. Armstrong, 19 
Melinda St., Toronto, archt. 


Que., Montreal—FACTOR Y—Cresswell Pom 
eroy Ltd. 604 du Courcelles St., factory ex 
ten., to A. F. Byers Constr. Co. Ltd., 1 ; 
University St., $50,000, C. L. Douglas, 660 Si 
Catherine St. W., archt 


Que., Westmount—ROUND HOUSE—Cana- 
dian Pacific R.R., J. E. Armstrong, ch. engr 
Windsor Station, Montreal, round house addn., 
to H. N. Gruner & Co., 395 Victoria Ave., 
$56,000. 


dard Pressed 


Shell Oil 
impry 
plan 


ENR 


Thompson Broth 


PLANT — Canadian 


Canadian Natl. R.R 
(oper.) 360 MeGill St 
brick bldgs., concret 
, 88 Cote St. Louis 


Edward—-ENGINE HOUSE— 

Rys., H. A. Dixon, ch. engr. 
McGill St. Montreal, engine 

Ogilvie & Co., Ltd., 2228 
Montreal, approx. $150,000. 


Textiles Ltd., 
25x32x48 ft 


Que., 


For Proposal Advertisements see p. 22 & 23 
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OFFICIAL PROPOSALS 


Official notices of bids wanted on construction and related work, equipment and 
material for government, state, municipal departments and private enterprises 








y REC! 


RATE: THE RATE FOR OFFICIAL PROPOSAL ADVERTISING IS 50 CENTS PER LINE (OR FRACTION) PER INSERTION 
COPY RECEIVED UP TO 10 A.M. TUESDAY FOR ISSUE OUT THURSDAY SUBJECT TO SPACE OPEN FOR LAST mw UTE an 

a STA 
SEND COPY TO OFFICIAL PROPOSAL DIVISION, ENGINEERING NEWS-RECORD, 330 W. 42ND ST., NEW YORK W y NTERIC 


ngton, D 
specifica 
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OFFICIAL PROPUSALS OFFICIAL PROPOSALS OFFICIAL PROPOSALS CH... 

=n EEP SERN SEER ES rc |  <ieaeietinenenem te ns Se 

Bids: September 10, 1943 (169) In accordance with the provisions of the ] Bids: Sept. 8, 1943 . 
Act of the General Assembly of the State / ¢ and 

Sewer Construction of Illinois, entitled “An Act regulating State Highway Work aS < 

Sealed proposals for constructing ap- | Wages ot laborers, mechanics and other STATE DEPARTME\XT es, lat 
proximately 130 feet of 6-inch, 7,950 feet | Workmen employed under contracts for pub- Ss] ‘3 PARTMENT OF pry » and 

of 8-inch, 460 feet of 10-inch, ‘510 feet of | lic works,” approved June 26, 1941, the | WORKS, DIVISION OF HiGHways ye $7.8 









eae , y y yr > rey ’ 
12-inch, 1,770 feet of 15-inch vitrified pipe general prevailing wage rates for work at PANY: m. 7m 
sewers and 1,570 feet of 6-inch vitrified | the construction site are set forth in the | ° 4 eee el aa E 19s 
pipe sewer house connections on Contract | SPecifications. , eit = coer eae oe 
147-S will be received at the office of the The Commissioner of Public Works re- he a . et by ti ids, sea 
Washington Suburban Sanitary Commis- | Serves the right to reject any or all bids. whos Bias. 13th Fine 
sion, Hamilton Street, Hyattsville, Mary- | ,, No proposal will be considered unless | Drie Cee eo en ean 
land, until 3:00 P. M. Friday, September | the party submitting the same shall furnish an Wale oa oC ae m., Eastern War 7 
10, 1943. at which place and time they evidence satisfactory to the Commissioner | 0D ‘ nes wD . oe er 8, 194 
will be publicly opened and read of Public Works of ability, and the pos- eet ng, project: Maps, plans, md 
Plans and specifications may be obtained | S¢8sion of the necessary facilities, together | tions, and proposal forms n ' 
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: ‘ sufhici > vy re “C i at the office of the District ae one f exe 
from Harry R. Hall, Chief’ Engineer of with sufficient pecuniary resources, to fulfill 1 eee he meen Engin ; 
the Commission, Hyattsville, Maryland, the conditions of the contract and specifica- —: Senabtment of Publi Works ior a 





upon deposit of $5.00, which’ deposit wili | ms: OSCAR E. HEWITT, Office Building, Room 898, Worth 


be returned to bidders, or to those return- hpacting 





























. iss oP > ic W 5 r Streets, New York City. The & ) . 
ae plans and specifications in good con- B.S _Comminsionet af PUUns Worms. a a eee and proposal ora | ae cubl 
c on. rida: . 99 ay 7 » 5 sheets is $7 Ss 
WASHINGTON SUBURBAN SANITARY | ee re re Atay | Se TRE over ae ee rast 

COMMISSION , “YU; ON h 
, : refund will be made i: he or ti 
Perry Boswell | State Highway Work eee oe ee fe full ‘a 
J. Donald Clagett | ag within 30 days of award or s; 829 





Frank B. Smith 


Commissioners 
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: placin 


Sealed proposals will be received by | pids; refund for all other sets jr 7 
the State Highway Department at its | qition, similar period, will 

















































“ _ _ — office, Dover, Delaware, — ee P. M. | posit. ars: er 
lie i ep E. W. T., Sept. 22, 1943, and at that time a  atnead « 
Bids: Sept. 14, 1943 (167) and place publicly opened for a contract _ ~~ * erg 
Pumps and Piping arntitiee: the following approximate county Type Name __ plans posit Mig and le 
South District Filtration Plant CONTRACT No. 825 William Robinson, District Fngineer, Wei i ameter 
DEPARTMENT OF PUBLIC WORKS Lewes to Fort Miles ~ 1.673 Mi. aera, 2. * furnishi 
CITY OF CHICAGO Sussex County DA.RC.!, Widening; W illard-Geneva 8-inch 
CHICAGO, August 17, 1943. | o Se ee 43-5 Roadway Pts. 1 & 2 
SEALED PROPOSALS will be _ received = “a Seneca SH. 6204 & 
by the City of Chicago until 11 A. M. (Cen- | ,. . ol Mii iaeeaee Geneva-Mac Douga 
tral War Time), on Tuesday, September 14, i'ee0 _ eae. eeeenan SH 8183 . 
1943, at Room 406, City Hall, at which time * Co Ga as . > Geneva-W ater! 
und ‘place all such proposals will be pub- | $699 Cu. Yds. Cement Concrete Pavement 3H 5087 OST 
licly opened and read, tor furnishing, de- | 675 Lin. Ft. S.D.T. Expansion Joint Ge. 6067 Se 
livering and installing Pumps and Piping, | #650 Lin. Ft. Trans. Contraction Joint Special attention of bidder alled 
including Traveling Crane, for the South | 150 Lin. Ft. 18” Concrete Pipe “General Information for Bidders 





District Filtration Plant, located in_ the | ; “4 proposal, specifications, and co! 
vicinity of East 79th Street and Lake Michi- | This project will come under the pro- | ment, and to the special provisions aj 
gan, Chicago, Lllinois, in accordance with | visions of the Federal Highway Act, as | ing to projects financed with federa 

plans and specifications on file in the office | amended, and the Defense Highway Act | Proposal for the contra 


of the Department of Public Works of said | of 1941. mitted in a separate sealed env 
City, Room 406, City Hall. | The Employment Agency for this con- | the name and number of thie contract | 
The work to be done includes furnishing |. tract shall be the Unemployment Service | ly endorsed on the outside of the et 
and delivering: Division of the Unemployment Compen- | The proposal must be accompanied! 
sation Commission, at Georgetown, Del- | draft or certified check payable tot 


Division A—Two 700 gpm. horizontal cen- 
trifugal pumps. 

Division B—One 7,500 gpm. vertical cen- 
trifugal pump. 

Division C——-Three 850 gpm. horizontal 
centrifugal sludge pumps. 

It also includes furnishing, delivering and 

installing: 


aware. of “State of New York, Divis 
Attention is, called to the Special Pro- | Treasury,” for the sum as specilied 
visions in the proposal, specifications and | advertisement and the proposa! 
contract agreement. tion and disposal of the bidding 
Performance of contract shall com-] execution of the contract and : 
mence within ten (10) days after exe- | conform to the provisions of the he 
cution of the contract and be completed | Law, as set forth in ‘Instruct 














Divis One 2 a ee eee as_ specified. ders.” 1 
‘an ane ey ae ee Monthly payments will be made for | when optional types are permitted 
Division F—Piping and miscellaneous | 90 per cent of the construction completed | tracts with federal funds, bidders musts 




















each month. ; _ omen srovided in the 
equipment. Bidders must submit proposals upon | 1” me spnee Ero 


Under Division F the installation of the forms provided by the Department. 
equipment in Divisions A, B and C is in- Each proposal must be accompanied by 
cluded, together with the installation of | a surety bond, certified check, or money 
eight low lift pumps and motors previously to the amount of at least ten (10) per 
purchased by the City. centum of the total amount of the pro- 


exact designation of the optiona! ') 
which the proposal is predicated 
Minimum Wage Rate per hou! 
work shall be as follows: 


Intermediat 





Skilled Grade = 
Proposals must be made out upon blanks | Posal. z : as ae 
nerenehem pt ania office of ‘oe Bepartenont | The envelope containing the proposal County ey rr} ‘8 _—— 
of Public Works, and be addressed to said | Must be marked “Proposal for the con- | Seneca........  $.80 — euch ail proy 
Department, indorsed “Proposal for Pumps | “truction of State Highway Contract No. | UNLESS SHOWN OTHE TOR Bi 
and Piping, South District Filtration Plant,” | --,j*°+°: THE ITEMIZED PROPOSAL fs 


and be accompanied with the following | _ The contract will be awarded or rejected | PROJECT. a 
sums in money, or certified checks in the | Within twenty (20) days from the date] phe right is reserved to reject ! 






















: a . — 3 : " a of opening proposals. 
same amounts on responsible banks located os fee bids. 118 
und doing business in the City of Chicago ot bk right is reserved to reject any or CHAS. H. SEs 
and made payable to the order of the Com- | all_bids. ae a ; : SUPT. OF PUBLIC 
missioner of Public Works: | Complete sets of plans and specifications . ¥ 
oes | may be obtained after September 8, 1943, wide 
Divisions A, B and C....each $100.00 | upon receipt of two dollars ($2.00) for | simmered 
Division EB ......+--.eeeeees $1,000.00 | each contract which amount will not be i eye | 
PONG EE. np inn vibe OS ween $5,000.00 | refunded. ; Additiona 
Plans and specifications may be ob- Make checks payable to the State High- 
tained upon payment of Fifteen Dollars | way Department. i OFFICIAL PROPOSAL 
($15.00) for each set, which = be re- cone i d ts 
funded upon the return of said plans and STATE HIGHWAY DEPARTMENT : n 
specifications in good condition bd nr ng By: F. V. du Pont, Chairman. | : A vertiseme 
+ thirty (30) days after the opening of bids. W. W. Mack, Chief Engineer. : 
Deposits to be in the form of money or Dover, Delaware. i on page 23 
certified check. | August 25, 1943 F, sesonecnonevensensnseusesscsosenenssnocnscuonusnosnsussxestusssenntsoti™ 
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roposals continued from page 22 
wv S. Government) 
(172) 

3s DEPARTMENT OF 
D RIOR, Bureau of Reclamation, 
von, D. C. August 17, 1943. Sealed 
ngtons Mations No. 1057) will be re- 
oO the office of the Bureau of 
ation, Yakima, Washington, until 
m. September 15, 1948, and then 
- opened, for furnishing labor and 
sls and performing all work for the 
ction of earthwork, pipe lines, and 
res, laterals 50.4 to 59.0 and sub- 
and diversion channels, mile $0.97 
~ $7.80, Roza_ division, Yakima 
Washington. The work is located 
jles northwest to four miles north- 
Sunnyside, Washington. The prin- 
ms of work and the estimated quan- 
volved are as follows: 38,400 cubic 
f excavation, common, for laterals ; 
pic yards of excavation, rock, for 
. 2500 cubic yards of excavation, 
mn. for diversion channels; 5,000 sta- 
nbic yards of overhaul; 4,520 cubic 
of excavation, common, for pipe 
- $0 eubic yards of excavation, 
lor pipe trenches; 3,350 cubic yards 
ppacting embankments; 1,690 cubic 
of excavation, common, for struc- 
60 cubic yards of excavation, rock. 
ctures; 3,750 cubic yards of backfil) 
structures; 2,350 cubic yards of 
ng or tamping backfill about struc- 
4,580 cubic yards of backfill of pipe 

: 829 cubic yards of concrete in 
res; 890 cubic yards of dry-rock 
: placing 5,000 pounds of reinforce- 
ars; erecting 7M ft. b. m. of timber 
nctures; installing 9,700 pounds of 
and miscellaneous metalwork; fur- 

and laying 2,970 linear feet of 6- 
jameter standard concrete irrigation 
furnishing and laying 2,110 linear 
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OFFICIAL PROPOSALS 


g: THE RATE FOR OFFICIAL PROPOSAL ADVERTISING IS 50 CENTS PER LINE (OR FRACTION) PER INSERTION 
y RECEIVED UP TO 10 A.M. TUESDAY FOR ISSUE OUT THURSDAY SUBJECT TO SPACE OPEN FOR LAST MINUTE ADS 
p cory TO OFFICIAL PROPOSAL DIVISION, ENGINEERING NEWS-RECORD, 330 W. 42ND ST., NEW YORK, N. Y. 


(U. S. Government) 


irrigation pipe; furnishing and laying 3,680 | 


linear feet of 
concrete 


10-inch diameter standard 
irrigation pipe; 


standard concrete irrigation pipe; furnish- 
ing and laying 2,040 linear feet of 15-inch 
diameter standard concrete irrigation pipe; 
furnishing and laying 15 linear feet of 18- 
inch diameter standard concrete irriga- 
tion pipe; furnishing and laying 60 linear 
feet of 6-inch diameter extra-strength con- 
crete irrigation pipe; furnishing and lav- 
ing 1,180 linear feet of 8-inch diameter 
extra-strength concrete irrigation § pipe: 
furnishing and laying 540 linear feet of 
10-inch diameter extra-strength concrete 
irrigation pipe; furnishing and laying 360 
linear feet of 12-inch diameter extr- 
strength concrete irrigation pipe; furnish- 
ing and laying 240 linear feet of 15-inch 
diameter extra-strength concrete irrigation 
pipe; furnishing and laying 60 linear feet 
of 18-inch diameter extra-strength con- 
crete irrigation pipe; furnishing and laying 
520 linear feet of 8-inch diameter rein- 
forced concrete pipe; furnishing and lay- 
ing 328 linear feet of 12-inch diameter 
standard concrete culvert pipe; and furnish- 
ing and laying 48 linear feet of 15-inch 
diameter standard concrete culvert pipe. 
The work is work permitted by the War 
Production Board and application has been 
made for a suitable priority. A supple- 
mental notice to bidders will be issued 
when action has been taken on the applica- 
tion for priority. This invitation for bids 
does not cover the purchase of materials 
which are to be furnished by the Govern- 
ment. Materials to be furnished by the 
contractor and those furnished by the 
Government are described in the specifica- 
tions which will be a part of the contract. 
The work shall be commenced within 
thirty (30) calendar days after date of 
receipt of notice to proceed and shall be 


é furnishing and | 
laying 3,090 linear feet of 12-inch diameter | 


(U. S. Government) 


(170) calendar days from the date of 
receipt of such notice. Guarantee will be 
required with each bid in an amount not 
less than 10 percent of the amount of the 
bid. Performance bond will be required 
in an amount not less than 50 percent of 
the estimated aggregate payments to le 
made under the contract. Payment bond 
will be required in the sum of one-half o 
the total amount payable by the terms of 
the contract. Liquidated damages for delay 
will be twenty-five dollars ($25) per day 
for each uncompleted schedule. Partia! 
payments will be made monthly. No 
charge to prospective bidders for copies «f 


the specifications and drawings; to other: 
$2.00 per copy, not returnable For par 
ticulars, address the Bureau of Reclama 
tion, Yakima, Washington; Denver, , 


Colorado; or Washington, 25, PD. C H.W 
Bashore, Commissioner. 





Public Roads Administration, Federal 
Works Agency, Arlington County, Virginia, 
August 25, 1943, SEALED BIDS will be 
received at the office of the District Enein 
eer, Public Roads Administration, 1440 
Columbia Pike, Arlington, Virginia, until! 
10:00 o’clock, a.m., E.W.T., Sept. 15, 1943, 
for the construction of access road, Project 
VA DA WR-21 Paving 51, Henry G. Shirley 
Memorial Highway, Arlington and Fairfax 
Counties, Virginia. The approximate quan 
tities of the more important items are as 
follows: 12,100 Cu. Yds. of Excavation: 
20,000 Sq. Yd. Plain Cement Concrete Bas« 
Course: 2,900 Tons Cold Asphalt Concrete 
Pavement; 26,000 Sq. Yds. Reinforced Ce 
ment Concrete Pavement, and 13,000 Sq 
Yds. Plain Cement Concrete Pavement 
Minimum rates of wages for laborers and 
mechanics on this project will be fixed by 
the Secretary of Labor as required by law 
Plans, specifications and proposal forms 
may be obtained at the address given above 


8-inch diameter standard concrete ' completed within one hundred and seventy ' H. J. Spelman, District Engineer (173) 
“ 
ene 
Employment Opportunities 
e 
Will be found on page 24 
agn 
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proposed. 


ported in the Daily. 


ight of 


Heer teccrnnanneneauunnnenencensanesennesesonensuenersnnese®: 


ONSTRUCTION at the rate of over $70.- 
10,000 per week is going under contract. 
is are called on more work and still more 


ach of these stages is a selling stage, each is 


ery month it directs you to new construc- 
bn worth $300,000,000. Its cost is only $10. 


ce this Construction Report Service for direct 
ee—by salesmen, by mail for continuous 
ertising to reach your prospects at the 
their buying interest: 





‘Vhere Every Day Counts= 


Reach Your Prospects in the Construction Market 
3 Days...5 Days...10 Days Sooner 


through the ENGINEERING NEWS-RECORD CONSTRUCTION 


DAILY NEWS SERVICE 


for guiding your sales activity to the most pro- 
ductive business areas. 


seeaenenneserecsennnanssaaeneseserserecsonee 





NEERING NEWS-RECORD © September 2, 1943 


for spotting the most important prospects for 
special attention. 


Take advantage of this new war essential, high 
preference construction business, order your 
service to start now. 


Business News Department 


McGraw-Hill Publishing Co., Inc. 
330 West 42nd St. 


A UOneeenneNETORORONDAESUTLOGEEVOESEDLESERENSERSOODORSREDOESNOO SOTO ONS SEOCOONENUODERESTODSSNANOGLONUU DRESS ORERUODE ESOL EDTOR ODEON SOO eteCOREREO BEARER IS F+r© 


teeenascanenneneny 


New York 18, N. Y. 


PTT 
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G SEARCHLIGHT SECTION @ 


EMPLOYMENT OPPORTUNITIES 


RATE: 10 CENTS A WORD, MINIMUM CHARGE $2.00 


Positions Wanted (full or part time individual 
salaried employment only), % the above rates, pay 
able in advance 


our New York, 
count 10 words 


Bor Numbers in care of any of 
Chicago or San Francisco offices 
additional in undisplayed ads 


Discount of 10% if 
vance for four consecut 
ads (not including pr 


Copy for new advertisements reccived until 10 A. M. Friday for following Thursday's Issue 


Aeveseneueeeneneenenoanerensenteeenerssogen 


HELP WANTED 


Large fabricating shop located in Pittsburgh 
érea wants experienced Structural Steel Esti- 
mator and Designer who understands struc- 
tural steel shop costs. Give references and 
salary expected with application. 

P-793, Engineering News-Record 
330 W. 42nd St., New York 18, N. Y. 


One OUEENTAEDEOEENDORDAADOEEDOOERELOOOODAGGUDOALEDORFOCOETEONOREREOOOOOEAOOSREORORRENONOBREES 


POSITIONS VACANT 


seeeeeeneene.onets 


Oonensunenanensennceensenneenerecsosenens® 


These Positions Vacant advertisements are 
published subject to agreement by the adver- 
tisers not to consider applicants now em- 
ployed on war work unless they obtain writ- 
ten release from present employer. 


STEEL DETAILER capable of detailing, col- 
umns, trusses, beams and general type of 
structural steel work. Give salary, nationality 
and data available. Location Central New York. 
P-820, Engineering News-Record, 330 W. 42nd 
St.. New York 18, N. Y. 
SUPERINTENDENT of construction experi 
enced on masonry hangars must be hard 
worker who can really produce executive 
P-821, Engineering News-Record, 330 W. 42nd 
St., New York 18, N. Y¥. 
INSTRUCTORS in Civil Engineering, 
matics, Physics, and Chemistry for Army 
Specialized Training Program courses. $2800 
and commutation for quarters. Work to begin 
October 11th P-828, Engineering News-Rec 
ord, 330 W. 42nd St... New York 18, N. Y. 


Mathe 


general 
Must be 


ESTIMATOR AND ENGINEER for 
contractor's office in middle west 
experienced in all types of general building 
and bridge construction Permanent position 
State in first letter qualifications, experience, 
ige and draft status and salary desired. P-830, 
Engineering News Record, 620 N Michigan 

Ave., Chicago 11, Ill 


SALES ENGINEER WANTED, age 38-40, to 

work in States Kentucky and Tennessee 
College degree required, preferably in Civil or 
Chemical Engineering. Bituminous paving ex 
perience essential. This is permanent connec 
tion for the right man In own handwriting 
rive age, draft status, general outline of 
experience and salary expected. P-795, Engi- 
neering News-Record, 520 N. Michigan Ave., 
‘hicago 11, Ill 


SANITARY ENGINEERS, interested in either 

Domestic or Foreign Service Experienced 
n Design, Construction, Operation and Labora 
tory Control of Water and Sewage Systems of 
ill types P-815, Engineering News-Record 
»20 N. Michigan Ave., Chicago 11, Ill, 


“POSITIONS WANTED 


REINFORCED STEEL GENERAL FOREMAN 
with field and office practice open 
for engagement Recently completed a 14,000 
Ton placement PW-783, Engineering News 
Record, 330 W. 42nd St., New York 18, N. Y 


familiar 


Superintendent, 50 
E.E. 25 vears experi- 
construction very cap- 
PW-784 Engineering 

Michigan Ave., Chicago 


ESTIMATOR—General 
Swedish, graduat 
‘ weneral building 
ible Al references 
News-Record 520 N 
11, 
PURCHASING AGENT experienced in construc- 
tion purchasing, priorities, and governmental 
procedures Past four years with Citv of 
Tulsa, E. 1. Dunont de Nemours and Co., Man- 
hattan-Walco Construction Co.. Stearns- 
Roger Mfg. Co. Capable of organizing and run- 
iz efficient Purchasing Department. Age 29 
Draft Classification 3A—Available September 
15th Will consider position outside United 
Contact R. P. Holbrook, Stearns-Roger 
Mfg. Co., Box 143, Great Bend, Kan 


States 


CONTRACTS ENGINEER, 43, CE, 3-A-H, pres- 

ent Government assignment drawing to a 
close desires position with contractor, consult- 
ng engineer or surety company, where 20 years 
diversified CE experience including 10 years in 
Government specifications work, can be fully 
utilized. Excellent references. PW-796, Engi- 
neering News-Record, 330 W. 42nd St., New 
York 18, N, Y 


24 


POSITIONS WANTED 


ENGINEER—Graduate M. I. T., 18 years on 

Designing. Structural and Civil, Office Engi- 
neer. Executive Assistant for leading Consult- 
ing and Contracting firms. PW-770, Engineer- 
ing News-Record, 330 W. 42nd St., New York 
iS, a. 2. 


SALESMANAGER Heavy Construction — Dirt 
Moving—and Industrial Material Handling 
Equipment—18 vears experience—new, used, 
rebuilt equipment—rentals—repairs and parts 
—appraisals capable of taking complete 
charge of growing concern with a future in 
domestic or export business—free to travel 
anywhere—available about Sent. 15th. PW-794, 
Engineering News-Record, 330 W. 42nd St., 
New York 18, N. Y. 


CONSTRUCTION SUPERINTENDENT—Mana- 

ger. Age 49. University graduate. 23 years 
experience. Industrial plants, grain elevators, 
university buildings, sewage disposal plants, 
concrete paving, Naval bases. PW-808, Engi 
neering News-Record, 520 N, Michigan Ave., 
Chicago 11, Ill 
AUDITOR, thoroughly familiar with procedure 

under Fixed Fee contracts. Accounting and 
finance training Kansas University, with 7 
years commercial accounting experience. Avail- 
able immediately. PW-816, Engineering News- 


Record, 520 N. Michigan Ave., Chicago 11, Ill. 


CONSTRUCTION ENGINEER or Superintend- 
ent. Graduate, C.E. Age 43, 18 years experi- 
ence—Water Supply, sewerage, underground 
utilities, bridges, Available Sept. 15. PW-812 
Engineering News-Record, 330 W. 42nd St., 
New York 18, N. Y. 
ESTIMATOR ENGINEER, 30 years experience. 
in responsible char many War, Navy & 
Housing Projects. PW-814. Engineering News- 
Record, 330 W. 42nd St., New York 18, N. Y. 


SUPERINTENDENT — 27 
dirt moving. Sewers. tun- 
Airports, Railroads, Highwavs 
and Housing, also Graduate Engineer, Age 46 
Available immediately. PW-781, Engineering 
News-Record, 520 N. Michigan Ave., Chicago 
11, Tl 


CONSTRUCTION EXECUTIVE — Age 51—Ex 

perienced General Building—Construction— 
Estimating — Purchasing — Costs — Finance 

Negotiation — familiar government ovro 
cedure and contracts—Project Manager three 
Navy Projects — States and Latin America. 
Available immediately PW-797 Engineering 
News-Record, 330 W. 42nd St.. New York 18, 
N. Y 


CONCRETE SUPERINTENDENT or General 

Foreman, 46 years of age. War Veteran, 30 
vears experience, foundations. floors, roads, 
docks Go anvwhere. PW-798,. Engineering 
News-Record, 330 W. 42nd St., New York 18, 
N. ¥ 


CONSTRUCTION 
years experience, 
nels, Concrete, 





WELDING SUPERVISOR, with tank erecting 

crew. now available. go anvwhere, will con- 
sider Position as Welding Supervisor in war 
plant. Experience covers wide field of heavy 
construction Refineries Storage Tanks and pine 
lines, Reference. PW-801. Engineering News- 
Record, 330 W. 42nd St., New York 18. N. Y. 
CONSTRUCTION SUPERINTENDENT, Proj- 

ect Manager over 25 years experience all 
types Building Construction. Recently engaged 
on large Housing Projects. Well recommended 
good executive. Now available, PW-819, En-i- 
neering News-Record, 339 W. 42nd St., New 
York 18, N. Y. 


TRAINED LABOR RELATIONS EXECUTIVE 

familiar with National Labor Relations Act 
Fair Labor Standards Act, Davis-Bacon Act, 
Walsh-Healy Act and Government Executive 
Orders and regulations affecting management- 
labor relations in construction and production 
industries. Experienced in labor audit, job 
analysis and classification, manning tables, job 
relations training, collective bargaining. han- 
dling grievances and negotiation. Draft ex- 
empt. Available October Ist. Prefer middle 
west or southwest location. P. O. Box 1152, 
Tulsa, Oklahoma. 


CIVIL ENGINEER, graduate; 34 years expe- 

rience; design and construction; water sup- 
ply; industrial plants; power plants: hydro- 
electric developments. PW-827. Enginering 
News-Record, 380 W. 42nd St., New York 18, 
ae: 


POSITIONS WANTED 


CIVIL ENGINEER, Gra 

ence design, construct 
cations, subways, buildiy 
bulkheads, piers, power ; t 
or work under super, Knows § 
PW-822, Engineering News-Recora © 
42nd St., New York 18, N. ¥ 


18 veare 
ind Writing ges 
heavy founda: 
8. Can take 


SSTIMATOR—25 years experjey 
try, brickmasonry and reinforcea 
for industrial, residential! and ‘ 
struction. PW-823, 
520 N. Michigan 


: CUrTent War cos 
A wees ‘ & News-R 
Ave., ¢ Mo} 


MANAGER OR SUPERINTENDENT, 

al steel fabricating plant: 25 year 
ence, age 50; married; go anywhere: ree. 
position only; can furnish A-1 reforey 
pable handling any size plant ana Bet rewnis 
PW-824, Engineering News-Record. 37 We 
St., New York 18, N. Y : 


PROFESSIONAL 
Civil); 40; 17 years (seven ind 
government) all types 
railroad, highway, airports 
grounded in concrete soi!  stabiliz 
mechanics, bituminous and other 
materials in general. Member of 
nical societies, and author of sey 
technical papers. PW-825, Engines 
Record, 330 W. 42nd St., New York} 


ENGINEER 


constructic 


ESTIMATOR—experienced bidding 
contracts, good knowledge of price 

with defense and housing pr 

Enginecring New-Record, 336 W 

York 18, N. Y. 

PROJECT OR CONSTRUCTION MANAGE 
or general superintendent. Exper 

years covering all kinds of structures 

of contracts in both the 

ment fields, last three o1 

housing. Location 

neering News-Record 

York 18, N. Y¥ 


private and g 
low cost and de 
immaterial, PW-829 Brg 
330 W. 42nd St, N 


DRAFTSMAN-STRUCTURAL—15 years ¢ 
rience also 5 years Architectural exper 
Mr. Darst, Belmont Hotel, Newark, N 


OFFICE MANAGER—Draft exempt. Ca 
of assuming full charge of r 
office. Higher accounting and same |egal « 
cation. 30 years experience in the account 
and Auditing field; thoroughly familiar » 
Construction costs and records—both fron 
standpoint of Contractor and Government. ( 
go anywhere. PW-831, Engineering News 
ord, 520 N. Michigan Ave., Cihcag 

CHIEF FIELD ENGINEER—to 

of field engineering in any t 
building construction. 20 ys exp 
Graduate in undergraduate and post ¢ 
work in civil engineering, About t 
a lump sum building contract. PW-% 
neering News-Record, 330 W. 42nd § 
York 18, N. Y. 


STRUCTURAL ENGINEER, C.E., (Graduat 

professionally licensed, over 2 years exper 
ence Estimating, Designing and Super 
Industrial Construction and Revamp 
permanent position record consider 
commendable. Philadelphia area preferah 
PW-833, Enginering News-Record, 330 W. % 
St., New York 18, N. Y 


CIVIL ENGINEER, Fourteen years Field 4 

perience Layout and Supervision Roads 
Bridges; Blast Furnace and Genera! 5wiem 
Experience. George W. Urban, 4925 
Cleveland, Ohio. 


WORK WANTED 


EQUIPPED SURVEY PARTIES fo s 
of surveyor construction work. Any lock 
Harwood, 258 Broadway, New York City 


snsnenseneneneeesseeeeesy use nenenntnensnen 


Don’t forget the 


BOX NUMBER 


When answering the classified advent 

ments in this magazine don't forget ah 

the box number on your envelope. I # 

our only means of identifying the 
Hi tisement you are answering. 


nnnneene nannnanensnnsnenenenncn |) )/et 
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